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NOTICE  OF  CANCELLATION 
AIRPORTS  COMMISSION  MEETING 


The  regular  meeting  of  the  Airports  Commission 
scheduled  to  be  held  on  January  3,  1984,  is  hereby 
cancelled. 


'Jean  Caramatti 
Commission  Secretary 
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The  regular  meeting  of  the  Airports  Commission 
scheduled  to  be  held  on  January  17,  1984,  is 
hereby  cancelled. 
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AIRPORTS  COMMISSION 
NOTICE  OF  SPECIAL  MEETING 


JAN  1 8 1984 

SAN  FRANCISCO 
pii«uc  LIBRARY 


In  accordance  with  Rules  8 and  9 of  the  Rules  of  Order  of  the  San 
Francisco  Airports  Commission,  notice  is  hereby  given  that  a 
Special  Meeting  of  the  Airports  Commission  will  be  held  on  Wednes- 
day, January.  18,  1984,  at  2:00  PM,  Room  2B,  City  Hall,  San  Francisco, 
California . 

At  this  meeting  the  Airports  Commission  will  consider: 

A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 

C.  ANNOUNCEMENT  BY  SECRETARY: 

D . DIRECTOR ' S REPORTS : 

1.  Status  Report  on  Planning  for  Special  Events  in  1984-85 

2.  Increase  in  Rental  Rates  for  Permitted  Cargo  Space 

3.  Seating  in  International  Terminal  Domestic  Baggage  Claim  Area 

4.  Report  Outlining  Lease  Specifications  - Limousine  Service 

5 . Principal  Concession  North  Terminal  "Hub" 

6 . Revised  Airports  Commission  Rules  and  Regulations 

E.  ITEMS  INITIATED  BY  COMMISSIONERS: 

F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS: 

7 . Luggage  Carts  in  Customs  Area 


8. 


Policy  Statement  on  Commercial  Advertising 


January  11,  1984 
Page  2 

9 . $23,250  Supplemental  Appropriation  for  Special  Events  in  July,  1984 

10.  $8,242,807  Supplemental  Appropriation  for  Capital  Projects 

11 . Airport  Informational  Brochure 

12 . Amendment  of  Airports  Commission  Rules  of  Order 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

13.  Award  of  Contract  No.  1449  - 
Replacement  of  Cable  12TA-6 
$25,555.00 

14.  Statistical  Adjustments  for  1983-84  Joint  Use  Billings  Under 
New  Lease  and  Use  Agreement 

15.  Approval  of  Fund  Transfer  to  the  San  Francisco  Fire  Department 

16.  1985  Super  Bowl  Task  Force 

17 . Travel /Training  for  Fiscal  Year  1983-84 

H.  PUBLIC  HEARING: 

18 . Proposed  Airports  Commission  Budget  for  Fiscal  Year  1984-85 

I.  COMMUNICATIONS: 

J.  TRAILING  CALENDAR: 

K.  CLOSED  SESSION: 
h.  ADJOURNMENT: 
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Tuesday,  February  7,  1984 

2:00  P.M. 

Room  282  • City  Hall 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  February  7,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 


B.  ROLL  CALL 


C.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of  resolutions 

84-0011  and  84-0012  regarding 
settlement  of  litigated  claims. 


D.  SPECIAL  ITEM 


1.  Commendation  - Roy  S.  Samuels 


Resolution  of  Commendation  on  the  retirement  of  Roy  S.  Samuels. 


E.  DIRECTOR'S  REPORTS: 


2.  Metropolitan  Transportation  Commission  - Rail  Starts  and 
Extension 


A verbal  Director's  Report  will  be  presented  to  the  Commission 
on  the  status  of  the  regional  rail  program  being  developed  by 
the  Metropolitan  Transportation  Commission  (MTC) . 


3.  Prevailing  Wages  - Verbal  Report 


4.  Valet  Parking 


Report  covering  the  3-month  period  from  October  to  December, 
1983  on  Valet  Parking  Service  as  requested  by  the  Commission. 
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F.  ITEMS  INITIATED  BY  COMMISSIONERS: 


G.  POLICY: 


5.  Airports  Commission  Budget  for  Fiscal  Year  1984/85 


Resolution  approving  the  budget  estimate  of  $126,964,744 
submitted  by  the  Director  of  Airports  and  directing  Airports 
Commission  staff  to  file  the  budget  with  the  Controller's 
Office,  in  compliance  with  the  City  budget  instructions. 


H.  POLICY  REVIEW: 


Policy  Review  Items 


6.  Review  of  policies  adopted  by  the  Commission  during  the  period 
of  September  6,  1983  through  January  18,  1984. 


I.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 


7.  Status  Report  on  Planning  for  Special  Events  in  1984-85 


Informational  report  regarding  planning  activities  by  Airport 
staff  in  anticipation  of  the  Democractic  National  Convention 
and  several  other  special  events  occurring  in  1984-85. 


8.  $23,250  Supplemental  Appropriation  for  Special  Events  in  July, 

1984 


Supplemental  Appropriation  for  cost  which  will  be  incurred  in 
Fiscal  Year  1983-84,  in  preparation  for  the  Democratic  National 
Convention,  the  All-Star  Game,  and  the  Olympics. 


9 . $62,500  Supplemental  Appropriation  to  Purchase  and  Equip  Five 

Airport  Police  Vehicles 


Resolution  requesting  $62,500  Supplemental  Appropriation  to 
purchase  and  equip  five  (5)  Airport  Police  vehicles. 


10.  Modification  No.  2 and  Completion  of  Airport  Contract  No.  614  - 
Airfield  Drainage  Lines  at  Runways  19R  & 19L  and  Pump  Station 


Resolution  accepting  the  work  performed  under  Airport  Contract 
No.  614,  Airfield  Drainage  Lines  at  Runways  19R  & 19L  and  Pump 
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Station,  as  satisfactorily  complete;  approving  and  requesting 
the  Controller's  certification  of  Credit  Modification  No.  2 in 
the  amount  of  $50,776.77;  extending  the  completion  date  from 
May  14,  1983  to  July  6,  1983;  approving  the  agreement  for 
payment  of  monies  not  in  dispute;  authorizing  the  Director  of 
Airports  to  execute  said  agreement  for  the  Airports  Commission 
and  approving  final  payment  in  the  amount  of  $43,744.43  in 
favor  of  the  Contractor,  Dalton  Construction  Company. 


11.  Approval  of  Budget  for  Professional  Service  Contract, 

O'Brien-Kreitzberg  & Associates,  Inc.  Contract  Amendment  No.  5 

- $688,000. 


Resolution  approving  budget  of  $688,000  for  12-month  period 
commencing  March  15,  1984,  for  professional  services  contract 
between  City  and  O'Brien-Kreitzberg  & Associates,  Inc. 
Consultant  to  continue  to  provide  scheduling,  cost  control, 
inspection,  and  monitoring  services,  and  to  provide  personnel 
and  equipment  resources  in  the  management  of  the  Airport's 
Terminal  Construction  Program. 


12.  Award  of  Contract  #1206  - South  Terminal  Aircraft  Apron  Paving, 
Phase  I 


Award  of  Contract  #1206;  South  Terminal  Aircraft  Apron  Paving, 
Phase  I to  Kasler  Corporation,  San  Bernardino,  CA.  in  the  total 
amount  of  $5,249,245.00.  Construction  budget  for  this  work  is 
$5,500,000. 


13.  Award  of  Contract  1410C-1  - Tunnels  "A"  & "C"  Steel  Panels,  to 

Hogan  Manufacturing  Inc. , EscaTon,  "California,  in  the  total 

amount  of  $438,000  - Budget  for  this  work  is  $505,000. 


Seven  bids  were  received  on  January  25,  1984.  Total  base  bids 
ranged  from  $344,301  to  $801,000.  The  apparent  low  bidder, 
Ashby  Metal  Products  has  requested  withdrawal  of  their  bid 
because  of  a computation  error.  Staff  concurs  and  recommends 
award  to  Hogan  Manufacturing  Company,  the  second  low  bidder. 


14 .  Bid  Call  Contract  No.  1481  - High  Voltage  Distribution  - 
International  and  South  Terminals 


Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1481,  High  Voltage  Distribution  - 
International  and  South  Terminals. 

The  purpose  of  the  contract  is  to  remove  all  five  of  the  PCB 
high  voltage  transformers  for  the  terminal  complex  and 
reconnect  loads  to  alternate  sources.  Work  includes  replacing 
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International  Terminal  transformers  with  low  voltage 
transformers  served  from  other  load  centers,  replacing  South 
Terminal  transformers  with  one  dry-type  transformer,  and 
reconnecting  high  voltage  feeder  to  field  lighting  building 
from  international  Terminal  to  South  Terminal. 


15.  Contract  with  The  Parry  Company  - $10,000.00 


Contract  with  The  Parry  Company  to  provide  noise  impact 
contours  for  the  twelve-month  period  preceding  December  31, 
1983,  and  June  1,  1984,  to  be  used  to  calculate  the  dwelling 
unit  count;  $10,000.00. 


J.  CONSENT: 


16.  Modification  of  Agreement  No.  17  and  Final  Payment  - Contract 
Proposal  68251-A  Shuttle  Bus  Service 


Resolution  approving  Modification  No.  17  to  the  Shuttle  Bus 
Service  Agreement  to  provide  for  price  adjustment  to  compensate 
for  increases  in  labor  wage  rates  and  decreases  in  fuel  costs. 
Total  Cost:  $74,826.27 


17.  Travel  to  AOCI  Security  Conference 


Request  for  one  staff  member  to  attend  the  AOCI  Security 
Conference  in  Reno,  Nevada. 


K.  PUBLIC  HEARING: 

18.  Increase  in  Rental  Rates  for  Permitted  Cargo  Space 

Resolution  adopting  new  rate  schedule  for  cargo  handling  space 
rented  to  airlines  under  permits. 

L.  COMMUNICATIONS: 


M.  TRAILING  CALENDAR 


19.  Potential  Concession  for  Medical  Clinic  Space  - Awaiting  Survey 

20 . Policy  Manual 
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21.  Development  of  Procedure  for  Monitoring  Trial-Basis  Activities 

22.  Definition  of  Type  I Modifications  for  Construction  Contracts  - 
February  21,  1984 

23.  Non-Terminal  Master  Plan  - February  21,  1984 

24.  Operational  Audit  of  Concessions  - February  7,  1984 

25.  1-380  Airport  Interchange  Construction  - Periodic  Report  - 
March  6,  1984 

26.  Procedure  for  Collection  of  Receivables 

27.  International  Room  Background  - February  21,  1984 

CLOSED  SESSION: 

ADJOURNMENT: 
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CALENDAR 


Tuesday,  February  21,  1984 

2:00  P.M. 

Room  282  - City  Hall 


AIRPORTS  COMMISSION 


CALENDAR 


TUESDAY,  FEBRUARY  21,  1984 


ORDER  OF  BUSINESS 

Aw.  CALL  TO  ORDER 

B . ROLL  CALL 

C.  SPECIAL  ITEM 

D.  DIRECTOR’S  REPORTS 

E.  POLICY 

F.  POLICY  REVIEW 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  PUBLIC  HEARING 

J.  COMMUNICATIONS 

K.  TRAILING  CALENDAR 

L.  CLOSED  SESSION 

M.  ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 


TUESDAY,  FEBRUARY  21,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 

C.  SPECIAL  ITEM: 

1.  Daniel  V.  McHale  Resolution 

Resolution  of  Commendation  to  Daniel  V.  McHale  upon  his 
leaving  the  San  Francisco  Airport  Hilton  Hotel. 

D.  DIRECTOR'S  REPORTS: 

2.  Host  International  - International  Terminal  and  South 
Terminal  Facilities 


Report  reviewing  highlights  of  recent  negotiations  with 
Host  International  regarding  proposed  permanent  closure 
of  International  Room  restaurant,  upgrade  of  Barbary 
Coast  Saloon  (International  Terminal) , and  South  Terminal 
facilities  development  following  Modernization  and  Replace- 
ment Program  remodeling. 


3.  Concession  Operational  Audits 

Report  indicating  the  schedule  of  concession  audits  and 
establishment  of  a concession  audit  committee. 


4.  Progress  Report  on  1-380  Highway  Construction  Program 

Report  summarizing  the  status  of  the  Highway  projects 
scheduled  for  construction  in  the  Airport  area,  and 
related  mitigation  programs. 


5.  Proposed  Action  Plan  for  the  Development  of  an  Airport 
Land  Use  Master  Plan 
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E.  POLICY: 

6.  Airport  Vending  Machine  Policy 

Resolution  adopting  a comprehensive  San  Francisco  International 
Airport  Vending  Machine  Policy. 


7.  Long  Term  Parking  Analysis 

Resolution  authorizing  staff  to  begin  development  of  an  Airport 
Long  Term  Parking  Expansion  Program,  including  the  development 
of  specifications  for  an  RFP,  and  the  initiation  of  the  inter- 
viewing and  selection  process  for  a consultant  firm  required 
for  the  feasibility  and  environmental  analyses  necessary  for 
the  program. 


F.  POLICY  REVIEW: 

8.  Review  of  Valet  Parking,  Travel  Schedule  and  Industrial 
Revenue  Bond  Policies 


G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

9 . $117,500  Supplemental  Appropriation  for  the  Purchase  and 

Installation  of  Luggage  Carts 

Resolution  authorizing  a request  for  a $117,500  Supplemental 
Appropriation  to  purchase  and  install  luggage  carts  in  the 
customs  area. 


10.  Authorization  to  Bid:  Principal  Concession  Lease  and  Agreement  - 

North  Terminal  "Hub"  and  Approval  of  Assignment  of  Lease:  North 

Terminal  Jewelry  Shop  Lease 

Resolution  approving  leasehold  specifications  authorizing  Director 
to  bid  North  Terminal  "Hub"  Principal  Concession  Lease  and  Agree- 
ment, and  approving  of  assignment  of  Jewelry  Shop  Lease  into  that 
bid. 


11.  Resolution  Exercising  Options,  Subject  to  Conditions,  Rental 
Car  Leases 

Resolution  granting  five  (5)  one-year  options  subject  to  conditions 
precedent  to  each  of  the  five  on-Airport  rental  car  companies. 

12.  Five-Year  Extension  of  Hotel/Motel  Advertising  Service  Agreement 

Resolution  approving  five-year  extension  of  Hotel/Motel  Advertising 
Service  Agreement  to  Ackerley  Airport  Advertising,  Inc.  pursuant  to 
revised  rental  and  capital  improvement  programs. 

13 . South  Terminal  Art  Enrichment  Program 

Resolution  approving  budget  of  $570,000  for  the  South  Terminal 
Art  Enrichment  Program  and  authorizing  the  transfer  of  $28,500 
to  the  Art  Commission  for  administrative  expenses  in  accordance 
with  the  City’s  Administrative  Code. 
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AOM  (continued) 


14.  Professional  Services  Agreements  with  Better  x arpeL  Care; 

FSC,  Inc.,  and  Rainbow  International  Carpet  Dyeing  and 
Cleaning  Company 

Resolution  authorizing  Director  of  Airports  to  execute 
professional  services  agreements  with  three  carpet  dyeing 
companies  to  dye  a small  area  of  the  International  Terminal 
carpet  as  a test.  The  total  area  to  be  dyed  shall  not 
exceed  3,000  sq.  ft.  Cost  for  cleaning  and  dyeing  the 
carpet  shall  not  exceed  80c  per  sq.  ft.  Total  cost  for  all 
three  contracts  shall  not  exceed  $2,400. 

Companies  selected  are:  Better  Carpet  Care  of  Concord,  Calif., 

FSC,  Inc.  of  Modesto,  Calif.,  and  Rainbow  International  Carpet 
Dyeing  and  Cleaning  Company  of  Waco,  Texas. 


15.  Professional  Services  Contract  with  San  Mateo  County 

This  agenda  item  concerns  a professional  services  agreement 
between  the  City  and  County  of  San  Francisco  and  San  Mateo 
County  wherein  the  County  will  be  an  independent  contractor 
of  the  City  to  advise  the  Commission  regarding  possible  actions 
to  be  taken  to  reduce  the  impact  of  aircraft  generated  noise  on 
the  San  Mateo  County  environs. 


16.  Contract  No.  1310,  F.I.S.  Annunciator  Panels,  International 
Terminal:  Approval  of  Preliminary  Design,  Budget,  and 

Authorization  for  Bid  Call 

Resolution  approving  (1)  the  preliminary  design  for  the  install- 
ation of  F.I.S.  Annunciator  Panels,  (2)  construction  budget  of 
$30,000,  and  (3)  a 7^%  contingency  budget  of  $2,250. 

Resolution  also  authorizes  the  Director  to  call  for  bids  when 
ready. 


17.  Award  of  Contract  1371 

Reconstruct  and  Overlay  Runway  1L-19R 

Award  of  Contract  1371,  Reconstruct  and  Overlay  Runway  1L-19R, 
to  Ghilotti  Brothers,  Inc.,  San  Rafael,  CA  in  the  total  amount 
of  $2,533,492.50. 


18.  Award  of  Airport  Contract  No.  1525 

Replacement  of  12-Inch  Water  Main  at  Butler  Ramp  Area  and  at 
R-21  Roadway 

Resolution  awarding  Contract  No.  1525  to  Ranger  Pipelines,  Inc., 
2748  Junipero  Serra  Blvd.,  Daly  City,  CA  94015,  in  the  amount  of 
$355,470.00.  Twelve  (12)  bids  were  received  on  January  25,  1984. 
Construction  time  is  100  calendar  days. 


19.  Rental  Credits  for  International  Terminal  Work 

Resolution  approving  rent  credits  for  several  airlines  for 
Airport  work  performed  by  the  airlines  in  order  to  meet  Interna- 
tional Terminal  opening  deadlines. 
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H. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


20.  Tenant  Improvement: 

Northwest  Orient  Airlines  Cargo  Handling  System 
Modification  T-2833  - $200,000  - No  Rental  Credit 


Resolution  approving  the  plans  and  specifications  for  the 
modification  of  cargo  handling  system. 


21 .  Retirement  of  Three  Staff  Members  from  the  Airport  Electric 
Shop 

Resolution  expressing  Best  Wishes  for  the  fullest  measures  of 
health  and  happiness  in  a long  and  fruitful  retirement  for 
Louis  Comollo,  Delfin  Kopico,  and  Henry  Kutlik,  of  the  Airport 
Electric  Shop. 


I.  PUBLIC  HEARING: 

22.  Increase  in  Rental  Rates  for  Permitted  Cargo  Space 

Resolution  adopting  new  rate  schedule  for  cargo  handling  space 
rented  to  airlines  under  permits. 

J.  COMMUNICATIONS: 

K.  TRAILING  CALENDAR: 

23.  Potential  Concession  for  Medical  Clinic  Space  - Awaiting  Survey 

24.  Policy  Manual 

25.  Development  of  Procedure  for  Monitoring  Trial-Basis  Activities 

26.  Definition  of  Type  I Modifications  for  Construction  Contracts  - 
March  20,  1984 

L.  CLOSED  SESSION: 

M.  ADJOURNMENT: 
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Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 


TUESDAY,  MARCH  6,  1984 


ORDER  OF  BUSINESS 


A.  ROLL  CALL 

B.  CALL  TO  ORDER 

C.  ANNOUNCEMENT  BY  SECRETARY 

D.  DIRECTOR'S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  POLICY  REVIEW 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I . COMMUNICATIONS 

J . TRAILING  CALENDAR 

K.  CLOSED  SESSION 


ADJOURNMENT 


AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  March  6,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of  resolutions 

84-0041  and  84-0042  regarding 
settlements  of  litigated  claims. 


D.  DIRECTOR'S  REPORTS: 

1.  Shoeshine  Service  in  Terminal  Building  Complex 


Report  proposing  the  conceptual  approval  of  the  proposed  lease 
specifications  for  the  North  Terminal  Shoeshine  Lease,  and  of 
the  proposed  permit  specifications  for  the  International  and 
South  Terminal  Shoeshine  operation. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  POLICY  REVIEW: 


2.  Review  of  Economic  Development  Bond  Policy. 


3.  Review  of  policies  adopted  by  the  Commission  at  the  meetings  of 
February  1 , and  February  21,  1984,  and  during  the  period  of  May 
4,  1983,  through  August  24,  1983. 
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G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 


4.  Authorization  to  Bid:  Principal  Concession  Lease  and  Agreement 

- North  Terminal  "Hub"  and  Approval  of  Assignment:  North 

Terminal  Jewelry  Shop  Lease 


Resolution  approving  leasehold  specification  authorizing 
Director  to  bid  North  Terminal  "Hub"  Principal  Concession  Lease 
and  Agreement,  and  approving  of  assignment  of  Jewelry  Shop  Lease 
into  that  bid. 


5.  Extension  of  Hotel/Motel  Board  Contract 


Resolution  authorizing  ratification  of  one-month  extension  of 
hotel/motel  board  contract. 


6 .  Five-Year  Extension  of  Hotel/Motel  Advertising  Service  Agreement 

Resolution  approving  five-year  extension  of  Hotel/Motel 
Advertising  Service  Agreement  to  Ackerley  Airport  Advertising, 
Inc.  pursuant  to  revised  rental  and  capital  improvement  programs. 


7.  Professional  Audit  Services  Contract  - Morris,  Davis  & Company  - 

$30,000 


Resolution  approving  a professional  services  contract  with 
Morris,  Davis  & Company  to  assist  the  Airport  Internal  Audit 
staff  in  examining  the  books  and  records  of  tenants  and 
concessionaires. 


8.  Supplemental  Appropriation  Authorizing  Transfer  of  $1,895,000  in 
Over -Appropriated  Art  Enrichment  Funds 


Resolution  requesting  a supplemental  appropriation  authorizing 
the  transfer  of  $1,895,000  in  over-appropriated  art  enrichment 
funds  to  fund  other  approved  capital  projects. 
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I 

9.  Resolution  Approving  Contract  Mof if ication  No.  1 to  Contract 
1209  - 6th  Floor  Remodeling  International  Terminal  - $27,200 


Additional  work  to  provide  1200  square  feet  of  office  space  for 
Airport  Accounting  and  Controller's  Liasion  Officer. 


10 .  Award  of  Contract  1414A,B  - Boarding  Area  B Renovation,  Boarding 
Area  B South  Concession  Area,  to  Trans  Bay/Lathrop  Joint 
Venture , Emeryville , CA  in  the  total  amount  of  $11,8547500 


Amount  includes  total  Base  Bid  of  $10,665,500  plus  selected 
additive  alternates  totaling  $1,189,000.  Budget  for  the  work  is 
$13,750,000. 


11.  Award  of  Contract  1371;  Reconstruct  and  Overlay  Runway  1L-19R  to 
McGuire  and  Hester,  Oakland,  CA  in  the  total  amount  of 
$2,599,059.00 

Award  to  second  lowest  bidder  is  recommended  due  to  the  failure 
of  the  lowest  bidder  to  receive  Human  Rights  Commission  approval 
of  the  Minority/Women  Business  Enterprise  Program. 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

12.  Approval  of  Sublease  between  Republic  Airlines  and  DHL  Airways, 
Inc. 


Resolution  approving  sub-letting  of  a portion  of  Plot  11  to  DHL 
Airways,  Inc.  by  Republic  Airlines. 


13.  Resolution  Approving  Assignment  of  Contracts  and  Requesting  City 
Controller  to  Transfer  Funds  from  Contract  1206  and  14 10C- 1 to 
Contract  141QABCD 


Work  under  Contracts  1206  (South  Terminal  Aircraft  Apron  Paving, 
Phase,  I)  and  1410C-1  (Tunnels  A&C  Steel  Panels)  will  be 
combined  with  Contract  1410ABCD  (South  Terminal  Renovation, 

Phase  I)  as  permitted  by  contract.  Funds  need  to  be  combined 
accordingly.  No  change  in  total  contract  amount  nor  budget. 

t 


( 

t 
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9.  Resolution  Approving  Contract  Modification  No.  1 to  Contract 
1209  - 6th  Floor  Remodeling  International  Terminal  - $27,200 


Additional  work  to  provide  1200  square  feet  of  office  space  for 
Airport  Accounting  and  Controller's  Liasion  Officer. 


10.  Award  of  Contract  1414A,B  - Boarding  Area  B Renovation  Boarding 
Area  B South  Concession  Area,  to  Trans  Bay/Lathrop  Joint 
Venture,  Emeryville,  CA  in  the  total  amount  of  $11,854,500 


Amount  includes  total  Base  Bid  of  $10,665,500  plus  selected 
additive  alternates  totaling  $1,189,000.  Budget  for  the  work  is 
$13,750,000. 


11.  Award  of  Contract  1371;  Reconstruct  and  Overlay  Runway  1L-19R  to 
McGuire  and  Hester,  Oakland,  CA  in  the  total  amount  of 
$2,599,059.00 


Award  to  second  lowest  bidder  is  recommended  due  to  the  failure 
of  the  lowest  bidder  to  receive  Human  Rights  Commission  approval 
of  the  Minority/Women  Business  Enterprise  Program. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


12.  Approval  of  Sublease  between  Republic  Airlines  and  DHL  Airways, 
Inc. 


Resolution  approving  sub-letting  of  a portion  of  Plot  11  to  DHL 
Airways,  Inc.  by  Republic  Airlines. 


13.  Resolution  Approving  Assignment  of  Contracts  and  Requesting  City 
Controller  to  Transfer  Funds  from  Contract  1206  and  1410C-1  to 
Contract  1410ABCD 


Work  under  Contracts  1206  (South  Terminal  Aircraft  Apron  Paving, 
Phase,  I)  and  1410C-1  (Tunnels  A&C  Steel  Panels)  will  be 
combined  with  Contract  1410ABCD  (South  Terminal  Renovation, 

Phase  I)  as  permitted  by  contract.  Funds  need  to  be  combined 
accordingly.  No  change  in  total  contract  amount  nor  budget. 
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14. 


Bid  Call  Contract  No.  1582  - Replacement  of  Cable  12BANB-1  (Sta. 
BA  to  M.H.  PP-N009) 


Resolution  approving  the  scope,  budget,  and  schedule  for  Airport 
Contract  No.  1582,  replacement  of  cable  12BANB-1,  (Sta.  BA  to 
M.H.  PD-N009)  and  authorizing  the  Director  of  Airports  to  call 
for  bids  when  ready. 

The  purpose  of  this  contract  is  to  replace  a section  of 
defective  cable.  The  cable  serves  field  lighting  circuits. 

Construction  time  is  210  calendar  days. 


15.  Settlement  of  Litigated  Claims  Not  Exceeding  $2,500.00 


Resolution  approving  settlement  and  compromise  of  claims  by  the 
Director  of  Airports,  with  the  approval  of  the  City  Attorney, 
during  the  period  July  to  December,  1983.  Total  of  claims, 
$5,950.63. 


16 .  Official  Travel  - Captain  Gary  Dale,  SFFD  - National  Fire 
Protection  Association  Annual  Conference 


Resolution  approving  the  travel  of  Captain  Gary  Dale,  San 
Francisco  Fire  Department,  San  Francisco  International  Airport, 
as  Airport  representative  to  the  National  Fire  Protection 
Association  Annual  Meeting  & Fire  Safety  Exhibit  on  May  21-24, 
1984,  in  New  Orleans,  Louisiana. 


TRAILING  CALENDAR 

17.  Potential  Concessions  for  Medical  Clinic  Space 

18.  Policy  Manual 

19.  Airport  Rules  and  Regulations  - March  20,  1984 

20.  Development  of  Procedure  for  Monitoring  Trial  Basis  Activities 
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21.  Valet  Parking  Update  - May  15,  1984 

22.  1-380  Airport  Interchange  Construction  - Periodic  Report  - 
May  15,  1984 

23.  Definition  of  Type  I Modifications  for  Construction  Contracts 

24 . Master  Plan 

25.  Rental  Car  Leases 

26.  Long  Term  Parking 

J.  CLOSED  SESSION 

K.  ADJOURNMENT 
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TUESDAY,  MARCH  20,  1984 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 


COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A . TURPEN 
Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 


MARCH  20,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  SPECIAL  ITEM 

E.  DIRECTOR'S  REPORTS 

F.  ITEMS  INITIATED  BY  COMMISSIONERS 

G.  POLICY  REVIEW 

H.  ITEMS  RELATING  TO  ADMINISTRATION , OPERATIONS  AND  MAINTENANCE 

I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

J.  COMMUNICATIONS 

K.  TRAILING  CALENDAR 

L.  CLOSED  SESSION 

M.  ADJOURNMENT 


AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  March  20,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


ROLL  CALL: 


C.  ADOPTION  OF  MINUTES: 


Regular  Meeting  of 
December  6,  1983. 


D.  SPECIAL  ITEM: 

1.  Retirement  - Wesley  E.  Curtis 


Retirement  of  Wesley  E.  Curtis,  Station  Manager  for  Delta  Air 
Lines,  on  April  1,  1984. 


E . DIRECTOR ' S REPORTS : 

2.  Preventative  Maintenance  Program 

Quarterly  report  outlining  progress  on  in-house  take-over  of 
Airports  Preventative  Maintenance  Program. 

F.  ITEMS  INITIATED  BY  COMMISSIONERS: 

I 
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G,  POLICY  REVIEW: 


3.  Review  and  Approval  of  Policies:  Consultants , PCB 

Transformers;  Concession  Audits/  Medical  Clinic,  Data 
Processing,  Contract  Awards 


H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 


4.  Authorization  to  Bid: 

Shoeshine  Operation  in  each  Terminal  Building 


Resolution  approving  leasehold  specifications  for  Shoeshine 
Operations  in  the  North  and  International  Terminals  and  permit 
specifications  for  the  South  Terminal,  and  authorizing  the 
Director  to  bid  both  the  leases  and  the  permit. 


5.  Approval  of  Amendment  No.  11  to  Gensler  and  Associates 

Professional  Services  Agreement  for  Increased  Scope  of  Work  - 
$290,000 


6 .  Approval  of  Amendment  No  1.  to  the  South  Terminal  Architect ' s 
Professional  Services  Agreement  for  Adjustment  of  Scope  of  Work 
and  Budget  for  Project  Representation 


Anshen  & Allen 

$45,970 

increase 

ED-2 

$ 4,000 

increase 

Esher ick,  Hornsey,  Dodge  & Davis 

$142,900 

increase 

Gensler  & Associates 

($  40,000) 

decrease 

Ger  son/Over  street 

$ 20,000 

increase 

Group  4/ Architecture 

($  10,000) 

decrease 

Marquis/Wong  & Brocchini 

$140,265 

increase 

7.  Shuttle  Bus  Service  Agreement  No.  68252,  Modification  No.  1 


Resolution  approving  an  increase  in  SFO  Shuttle  Bus  Service 
rate,  reflecting  wage  agreements  effective  January  1,  1984,  and 
payment  of  such  increases,  retroactive  from  January  1,  1984 
through  February  29,  1984. 
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8.  Bid  Call:  Airport  Contract  No.  1521R 

Garage  Signing  - Electronic  Display  Units 


Resolution  approving  the  revised  scope,  budget,  and  schedule 
for  Contract  No.  1521R  and  authorizing  the  Director  of  Airports 
to  call  for  bids  when  ready. 

The  work  for  this  contract  consists  of  furnishing  and 
installing  remote  control  single  face  electronic  display 
message  units  throughout  the  Garage. 

Contract  time  100  calendar  days. 


9.  Bid  Call:  Airport  Contracts 

1535R  - Reroofing  of  Engineering  Building 

1536R  - Lower  Roof  Replacement  of  Maintenance  Building 


Resolution  approving  the  revised  scope,  budget  and  schedule  for 
Contracts  #1535R  and  1536R  and  authorizing  the  Director  of 
Airports  to  call  for  bids  when  ready. 

The  work  for  the  contracts  listed  above  consists  of  furnishing 
and  installing  new  roofing  and/or  patching  and  repairing  of 
existing  roofs. 

Contract  time  for  each  of  the  contracts  is  60  calendar  days. 


10.  Proposed  Airport  student  internship  Program 


Resolution  for  approval  of  a one-year  pilot  student  internship 
program  to  be  sponsored  by  the  San  Francisco  International 
Airport,  san  Mateo  County  Industry  Education  Council  and  San 
Mateo  Union  High  School  District. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


11.  Tenant  Improvement:  TWA  Service  Area  Plot  3 

Replacement  of  Fuel  Storage  Tank 
T-2845  - $65,000  - No  Rental  Credit 


Resolution  approving  the  plans  and  specifications  for  the 
replacement  of  fuel  storage  underground  tank. 
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12 .  Statistical  Adjustments  for  1983-84  Joint  Use  Billings  under 
new  Lease  and  Use  Agreement 


Resolution  adjusting  1983-84  Joint  Use  Billings  pursuant  to 
Section  101. W of  the  new  Airlines-Airport  Lease  and  Use 
Agreement  for  Braniff  Airways. 


13.  Cerand  Contract  - Extension  of  Term 


Resolution  to  modify  contract  between  City  and  Cerand  & 
Company,  extending  term  of  contract  to  December  31,  1984. 


14.  Modification  No.  1 and  Completion  of  Airport  Contract  No.  1338 
- silt  Removal,  1983 


Resolution  accepting  the  work  under  Airport  Contract  No.  1338, 
Silt  Removal,  1983,  as  satisfactorily  completed;  extending  the 
completion  from  January  5,  1984  to  January  17,  1984,  approving 
and  requesting  the  Controller's  certification  of  Modification 
No.  1;  and  approving  final  payment  of  $16,939.90  in  favor  of 
the  Contractor,  CAL  Equipment. 


15.  Award  of  Airport  Contract  No.  1524 

Replacement  of  8- inch  Sewage  Force  Main  at  Sewage  Pump  Station 
No.  5 


Resolution  awarding  Contract  No.  1524  to  Stacy  and  Witbeck, 
Inc.,  P.O.  Box  11642,  San  Francisco,  CA  94101-7642,  in  the 
amount  of  $188,035.00.  Fifteen  bids  were  received  on 
March  1,  1984.  Construction  time  is  100  calendar  days. 


J.  COMMUNICATIONS: 


K.  TRAILING  CALENDAR: 


16.  Potential  Concessions  for  Medical  Clinic  Space 

17.  Policy  Manual 

18.  Airport  Rules  & Regulations  - April  3,  1984 
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19. 

Development  of  Procedure  for  Monitoring  Trial  Basis  Activities 

20. 

Valet  Parking  Update  - May  15,  1984 

21. 

1-380  Airport  Interchange  Construction 
May  15,  1984 

- Periodic  Report 

22. 

Definition  of  Type  I Modifications  for 

Construction  Con tracts 

23. 

Master  Plan 

24. 

Rental  Car  Leases  - April  3,  1984 

25. 

Long  Term  Parking 

26. 

Airporter  - April  3,  1984 

27. 

Hotel/Motel  Board  - April  3,  1984 

L.  CLOSED  SESSION: 


M.  ADJOURNMENT: 
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Tuesday,  April  3,  1984 

2:00  P.M. 

Room  282  • City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A.TURPEN 
Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 


April  3,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ITEMS  INITIATED  BY  COMMISSIONERS 

E.  POLICY 

F.  POLICY  REVIEW 

G.  ITEMS  RELATING  TO  ADMINISTRATION , OPERATIONS  AND  MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I . COMMUNICATIONS 

J.  TRAILING  CALENDAR 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  April  3,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES: 


Regular  meeting  of  December  20,  1983 


D.  ITEMS  INITIATED  BY  COMMISSIONERS: 


E.  POLICY: 


1.  Policy  - Religious  Activities 

Resolution  declaring  that  it  is  the  policy  of  the  Airports 
Commission  not  to  provide  space  at  San  Francisco  International 
Airport  for  the  conduct  of  religious  activities,  except  as 
specified  by  its  Rules  and  Regulations  relating  to  First  Amendment 
activities . 


F.  POLICY  REVIEW: 

2.  Review  of  Policies  Adopted  by  the  Commission  during  the  Period  of 
January  through  April,  1983. 


G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 


3.  Resolutions  Pertaining  to  Hotel/Motel  Advertising  Service 
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4.  Professional  Services  Contract  with  San  Mateo  County 

This  agenda  item  concerns  a professional  services  agreement  between 
the  City  and  County  of  San  Francisco  and  San  Mateo  County  wherein 
the  County  will  be  an  independent  contractor  of  the  City  to  advise 
the  Commission  regarding  possible  actions  to  be  taken  to  reduce  the 
impact  of  aircraft  generated  noise  on  the  San  Mateo  County  environs. 


5.  Modification  No.  6 to  Professional  Services  Agreement  with  Morrison 
and  Foerster 

Resolution  approving  Modification  No.  6 to  Agreement  with  Morrison 
and  Foerster  to  increase  by  $250,000  the  compensation  payable  for 
legal  services  in  connection  with  small  claims  cases  and  anti-trust 
counseling. 


6.  Final  Modification  and  Close-Out  of  Contract  12Q0B(3)~ 

Boarding  Area  D - $215,507.15 

Final  modification  to  close-out  contract  including  adjustments  to 
Bid  Items  and  Force  Account  payments  in  accordance  with  City's 
Administrative  Code. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


7.  Approval  of  Sublease  between  American  Airlines,  Inc,  and 
International  Total  Services,  Inc. 

Resolution  approving  the  sublease  of  North  Terminal  office  space 
from  American  Airlines,  Inc.  by  International  Total  Services,  Inc. 
(Security  76) . 


8.  Statistical  Adjustments  1983-84  Joint  use  Billings  under  New  Lease 
and  Use  Agreement 

Resolution  adjusting  1983-84  Joint  use  Billing  pursuant  to  Section 
101. W of  the  new  Airline-Airport  Lease  and  Use  Agreement  for 
Hawaiian  Airlines,  Inc. 


9.  Bid  Call:  Contract  No.  1591 

Pavement  Overlay  of  VIP  Loading  Area 

Resolution  approving  the  scope,  budget  and  schedule  for  Airport 
Contract  No.  1591,  Pavement  Overlay  of  VIP  Loading  Area,  and 
authorizing  the  Director  of  Airports  to  call  for  bids  when  ready. 

Construction  time  is  21  calendar  days. 
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10.  Bid  Call:  Contract  No.  1592 

Pavement  Construction  of  Taxiway  R at  Plot  12 

Resolution  approving  the  scope,  budget  and  schedule  for  Airport 
Contract  No.  1592,  Pavement  Construction  of  Taxiway  R at  Plot  12, 
and  authorizing  the  Director  of  Airports  to  call  for  bids  when 
ready. 

Construction  time  is  21  calendar  days. 


11.  Award  of  Contract  No.  1582 

Replacement  of  Cable  12BANB  -1 
(Sta.  BA  to  M.H.  PDN0Q9 ) - $83,535.00 

Resolution  awarding  Contract  No.  1582  to  Edith  M.  Gardner  Co., 
14130  Washington  Ave.,  San  Leandro,  Ca  94577,  in  the  amount  of 
$83,535.00. 

This  contract  replaces  an  existing  defective  section  of  12KV  power 
distribution  cable  12BANB-1. 


Eight  bids  received  on  March  20,  1984,  are  as  follows: 


1. 

Edith  M.  Gardner  Co. 

$ 83,535.00 

2. 

Kingston  Contracting,  Inc. 

$ 97,970.00 

3. 

Rosendin  Electric,  Inc. 

$107,320.00 

4. 

Delta  Star  Electric  Co.,  Inc. 

$124,395.00 

5. 

Twisselman  Electric,  Inc. 

$145,014.00 

6. 

Fischbach  and  Moore,  Inc. 

$157,810.00 

7. 

Arc  Electric  Co. 

$158,467.00 

8. 

Conex  Electric,  Inc. 

$177,261.75 

Construction  time  is  210  calendar  days. 


12.  Completion  of  Professional  Service  Agreement 
McIntosh  Laboratories 


Proposed  resolution  accepting  the  work  as  satisfactorily  completed 
and  approving  final  payment  in  the  amount  of  $8,547.80. 


13.  Modification  No.  3 to  Professional  Services  Agreement  - 
Associated  Geotechnical  Engineers 

Resolution  approving  Modification  No.  3 extending  the  termination 
date  of  the  agreement  to  December  31,  1984.  No  additional  funds 
required. 


14.  Declaration  of  Emergencies 

Airfield  Power  Cable  and  Power  Cable  Serving  Western  Airlines 

Proposed  resolution  declaring  the  existence  of  the  emergencies  in 
the  airfield  power  cable  failure  and  the  failure  of  the  power  cable 
serving  Western  Airlines;  directing  the  Director  of  Airports  to 
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effect  the  necessary  repairs  and  requesting  the  Controller  to 
certify  funds  needed  to  effect  such  repairs. 

Airfield  Cable  $75,000 

Power  Cable  (Western  Airlines)  $75,000 


15.  Los  Angeles  International  Airport's  Crash  and  Mass  Casualty 
Exercise,  - April  25,  1984 

Consideration  for  Clayton  S.  Scott,  Airport  Operations 
Superintendent,  to  attend  the  Los  Angeles  International  Airport's 
Aircraft  Crash  and  Mass  Casualty  Exercise  in  Los  Angeles, 
California  on  April  25,  1984. 

Total  costs  are  estimated  at  $168.00. 


I.  COMMUNICATIONS: 


J.  TRAILING  CALENDAR: 

16.  Potential  Concessions  for  Medical  Clinic  Space 

17.  Policy  Manual 

18.  Airport  Rules  and  Regulations  - April  17,  1984 

19.  Development  of  Procedure  for  Monitoring  Trial  Basis  Activities 

20.  Valet  Parking  Update  - May  15,  1984 

21.  1-380  Airport  Interchange  Construction 
Periodic  Report  - May  15,  1984 

22.  Definition  of  Type  I Modifications  for  Construction  Contracts 

23.  Master  Plan 

24.  Rental  Car  Leases  - April  17,  1984 

25.  Long  Term  Parking 

26.  Air porter 


K.  CLOSED  SESSION: 


L.  ADJOURNMENT: 
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OOCUMtiMTS  DEPT. 
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SAN  FRANCISCO 
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CALENDAR 

& 

Tuesday,  April  17,  1984 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

LOUIS  A.TURPEN 
Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  April  17,  1984 


ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR'S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  POLICY 

G.  POLICY  REVIEW 

H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

J.  COMMUNICATIONS 

K.  TRAILING  CALENDAR 

L.  CLOSED  SESSION 

M.  ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

TUESDAY,  APRIL  17,  1984 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  January 

18,  1984. 


D.  DIRECTOR'S  REPORTS: 

1.  On-Airport  Rental  Car  Negotiations 

Report  outlining  status  of  rental  car  negotiations  regarding: 

1.  Modified  operating  agreement  and  options; 

2.  Roadway  vehicle  headway  control; 

3.  "Ready  and  Return"  lot  allocations; 

4.  Temporary  Summer  1984  parking;  and, 

5.  Long-range  planning  for  locations  construction  of  a jointly 
used  parking  structure. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  POLICY: 

2.  Policy  - Religious  Activities 

Resolution  declaring  that  it  is  the  policy  of  the  Airports  Commission 
not  to  provide  space  at  San  Francisco  International  Airport  for  the 
conduct  of  religious  activities,  except  as  specified  by  its  Rules  and 
Regulations  relating  to  First  Amendment  activities. 


G.  POLICY  REVIEW: 

3.  Review  of  Policies  Adopted  by  the  Airports  Commission  during  the 
period  of  January  through  April,  1983. 
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H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 


4.  Award  of  Contract  No.  1582 
Replacement  of  Cable  12BANB-1 
(STA.  BA  to  M.H.  PPN009 
$83,535.00 

Resolution  awarding  Contract  1582  to  Edith  M.  Gardner  Co.,  14130 
Washington  Avenue,  San  Leandro,  Ca  94577,  in  the  amount  of  $83,535.00. 


This  contract  replaces  an  existing  defective  section  of  12KV  power 
distribution  cable  12BANB-1. 


Eight  bids  received  on  March  20 


1984, 


are  as  follows: 


Contractor 


Amount  Bid 


1.  Edith  M.  Gardner  Co. 

2.  Kingston  Contracting,  Inc. 

3.  Rosendin  Electric,  Inc. 

4.  Delta  Star  Electric  Co.,  Inc. 

5.  Twisselman  Electric,  Inc. 

6.  Fischbach  and  Moore,  Inc. 

7.  Arc  Electric  Co. 

8.  Conex  Electric,  Inc. 


$ 83,535.00 
$ 97,970.00 
$107,320.00 
$124,395.00 
$145,014.00 
$157,810.00 
$158,467.00 
$177,261.75 


Construction  Time  is  210  calendar  days. 


5.  Award  of  Contract  No.  1164 

Pavement  Overlay  and  Reconstruction  of  Road  R-2 

Resolution  awarding  Contract  No.  1164,  Pavement  Overlay  and 
Reconstruction  of  Road  R-2,  to  The  Lowrie  Paving  Company,  Inc.,  P.O. 
Box  2465,  South  San  Francisco,  Ca  94080,  in  the  amount  of  $381,980.00. 

Construction  time  is  30  calendar  days. 


6.  SFO  Airporter  Downtown  Terminal/Rescission  of  Previous  Resolution 

Resolution  rescinding  Airports  Commission  resolution  no.  79-0369, 
regarding  SFO  Airporter' s construction  of  a downtown  San  Francisco 
terminal . 


7.  Airport  Motor  Coach  Service  Agreement/Bid  Specifications  and  Pre-Bid 
Conference 

Resolution  approving  specifications  of  an  Airport  Motor  Coach  Service 
Agreement  and  authorizing  staff  to  hold  a pre-bid  conference  for  same. 


8.  Long  Term  Parking  Analysis 

Resolution  authorizing  staff  to  begin  development  of  an  Airport  Long 
Term  Parking  Expansion  program,  including  the  development  of 
specifications  for  an  RFP,  and  the  initiation  of  the  interviewing  and 
selection  process  for  a consultant  firm  required  for  the  feasibility 
and  environmental  anslyses  necessary  for  the  program. 


9 .  Shoe  Shine  Service  in  Terminals 


Resolution  approving  the  month- to-month  tenancy  for  the  shoeshine 
operators  in  each  Terminal  until  the  award  of  new  leases  for  each 
Terminal  service. 
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10.  Transfer  of  $100,000  to  Art  Commission  for  Award  of  Contract  to 
Charles  Ross  for  the  Design  of  a Model  with  the  Option  of  Entering 
into  Final  Contract  for  the  Production  and  Installation  of  a Skylight 
Prism  Sculpture  at  the  South  Terminal. 


11.  Transfer  of  $3,000  to  Art  Commission  for  Contracts  with  Artists  to 
Construct  Maguettes  for  South  Terminal  Art  Enrichment  Program. 

Artists  selected  and  contract  amounts: 

Jerome  Kirk  - $1,500 

Helen  Escobedo  - $1,500 


I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


12.  Forum  Communications  - Extension  of  Time 

Resolution  to  modify  contract  between  City  and  Forum  Communications, 
Inc.  for  Computerized  Ground  Transportation  Information  System, 
extending  term  of  contract  by  three  months. 

No  additional  cost  to  the  City  is  incurred  by  this  modification. 


13.  Approval  of  Sublease  between  Trans  World  Airlines,  Inc,  and  U.S.  Air 

Resolution  approving  the  sublease  of  certain  South  Terminal  space  by 
Trans  World  Airlines,  Inc.  to  U.S.  Air. 


14.  Approval  of  Sublease  between  Air  California  and  Alaska  Airlines 

Resolution  approving  the  sublease  of  North  Terminal  office  space  from 
Air  California  by  Alaska  Airlines. 


15.  Tenant  Improvement:  Airport  Hilton 

Redecorate  International  Ballroom  Facility 
T-2852 

Resolution  approving  plans  and  specifications  and  authorizing 
construction. 

No  rental  credit. 


16.  Tenant  Improvement:  United  Airlines  Maintenance  and  Operations 

Center  - Modify  Boeing  727  Maintenance  Facility  Building  72 
T-2851  - $500,000 

Resolution  approving  plans  and  specifications  and  authorizing 
construction. 

No  rental  credit. 


17.  Bid  Call:  Contract  No.  1600 

Pavement  Reconstruction  Road  R16 


Resolution  approving  the  scope,  budget  and  schedule  for  Airport 
Contract  No.  1600,  Pavement  Reconstruction  Road  R/16  and  authorizing 
the  Director  of  Airports  to  call  for  bids  when  ready. 
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18.  Approval  of  Children's  Art  Exhibit 


Proposal  from  Congressman  Tom  Lantos  and  the  San  Mateo  Unified  School 
District  for  exhibition,  "My  American  Dream",  North  Terminal,  May  24 
to  September  15,  1984. 


19.  Ratification  of  Declaration  of  Emergency  - 
Upper  Level  Roadway 

Proposed  resolution  declaring  the  existence  of  an  emergency  on  the 
upper  level  roadway,  directing  the  Director  of  Airports  to  effect  the 
necessary  repairs  and  requesting  the  Controller  to  certify  funds 
needed  to  effect  such  repairs.  - $4,000. 


20.  Travel  Request:  Asphalt  Institutes  Short  Course  on  Flexible 

Pavements  - May  1,  1984 

Consideration  for  Chung  Tam,  Airport  Engineer,  to  attend  the  Asphalt 
Institute's  Short  Course  on  Flexible  Pavements  to  be  held  in  Denver, 
Colorado,  May  1 to  3,  1984. 

Total  cost  is  estimated  at  $1,000. 


J.  COMMUNICATIONS: 

K.  TRAILING  CALENDAR: 

21.  Potential  Concessions  for  Medical  Clinic  Space 

22.  Policy  Manual 

23.  Airport  Rules  and  Regulations  - May  1,  1984 

24.  Development  of  Procedure  for  Monitoring  Trial  Basis  Activities 

25.  Valet  Parking  Update  - May  15,  1984 

26  1-380  Airport  Interchange  Construction  - Periodic  Report  - 

May  15,  1984 

27.  Master  Plan 

L.  CLOSED  SESSION: 

M.  ADJOURNMENT: 
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CALENDAR 

Tuesday,  May  1,  1984 


2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A.TURPEN 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  May  1,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B . ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR'S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  POLICY  REVIEW 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  COMMUNICATIONS 

J.  TRAILING  CALENDAR 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  May  1,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  Meeting  of 

February  7,  1984. 


D DIRECTOR'S  REPORTS: 


1.  Airports  Commission  Rules  and  Regulations  (revision) 

Report  on  the  latest  draft  of  the  revision  of  the  Airports 
Commission  Rules  and  Regulations,  originally  adopted  October 
17,  1972. 


2.  Valet  Parking  Service  Update 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  POLICY  REVIEW: 

3.  Review  and  Approval  of  Policies:  Holiday  Festival,  Exhibition 

Program  and  Concessions 
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G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 


4.  Airport  Informational  Brochure 

Rough  draft  copy  of  the  San  Francisco  Airport  Informational 
Brochure  for  the  Commission's  approval  prior  to  finalization. 


5.  Rental  Car  Agreement  Modification 

Resolutions  approving  "Modification  to  Concession  Agreement  for 
Operation  of  Automobile  Rental  Services"  for: 

1.  Hertz  Rent-A-Car 

2.  Avis  Rent-A-Car 

3.  National  Car  Rental 

4.  Budget  Rent-A-Car 

5.  Dollar  Rent-A-Car 


6.  Airport  Contract  No.  1369 

Pavement  Overlay  - Upper  Level  Road,  South  Terminal 

Resolution  awarding  Airport  Contract  No.  1369,  Pavement 
Overlay,  Upper  Level  Road,  South  Terminal,  to  Custom  Surfacing, 
Inc.,  in  the  amount  of  $103,610.00. 

Construction  budget  is  $105,000.00. 

Contract  time  is  40  calendar  days. 


7 .  Resolution  recinding  authority  to  transfer  $100,000  to  Art 
Commission  for  award  of  contract  to  Charles  Ross,  Artist 

Artist  has  informed  Art  Commission  that  he  will  not  provide 
installation  of  his  prism  sculpture.  Joint  Committee  recinded 
approval  of  contract  with  Charles  Ross  on  April  18,  1984. 


8 .  Tenant  Improvement:  Host  International  Inc.  - Temporary  Food 

Facility  South  Terminal,  T-2864  - $99,500 

Resolution  approving  the  plans  and  specifications  for  a 
temporary  food  facility  in  the  South  Terminal  while  Host 
refurbishes  its  existing  facilities. 


9.  Modification  of  Agreement  for  Legal  Services 
Morrison  & Foerster  - $25,000 


Resolution  approving  Modification  of  Agreement  with  Morrison  & 
Foerster  for  legal  services  in  connection  with  litigation  of 
Lorrie's  Travel  & Tours  v.  SFO  Airporter  and  City  and  County  of 
San  Francisco,  et  al.  to  increase  maximum  amount  of 
compensation  by  $25,000  to  a total  sum  of  $25,000. 
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10 .  Donation  of  Photographic  Murals 


Donation  of  twenty-four  photographic  murals  by  Mr.  Robert 
Cameron,  author  and  photographer  of  the  books  Above  San 
Francisco  and  Above  Yo Semite. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


11.  Approval  of  Sublease  between  American  Airlines,  Inc,  and 
Frontier  Horizon,  Inc. 

Resolution  approving  the  sublease  of  certain  North  Terminal 
space  by  American  Airlines,  Inc.  to  Frontier  Horizon,  Inc. 


12.  Professional  Service  Agreement  - Dames  and  Moore 

Resolution  approving  the  employment  of  Dames  and  Moore  for 
professional  services  in  connection  with  design  of  Airport 
Perimeter  Dike. 


13.  Approval  of  Williams  & Burrows  Inc,  request  to  substitute  steel 
subcontractor  on  Contract  1410ABCD  - No  additional  cost 

Williams  & Burrows  Inc.  has  requested  to  substitute  San  Jose 
Steel  Co.,  Inc.  for  Judson  Steel  Corp.  as  the  reinforcing  steel 
subcontractor  on  Airport  Contract  1410ABCD  (South  Terminal 
Phase  1 Renovation)  at  no  additional  cost  to  the  Airport.  San 
Jose  Steel  Corp.,  Inc.  has  agreed  to  provide  the  same  materials 
and  service  to  Williams  & Burrows  Inc.  as  Judson  Steel  Corp. 


14 .  Statistical  Adjustments  1983-84  - Joint  Use  Billing  Under  New 
Lease  and  Use  Agreement 

Resolution  adjusting  1983-84  Joint  Use  Billing  pursuant  to 
Section  101. W of  the  New  Airline-Airport  Lease  and  Use 
Agreement  for  British  Airtours,  Inc. 


15.  Federal  Aviation  Administration  (FA A)  Seminar 


Airport  staff  attendance  at  FAA  Seminar  on  May  3-4,  1984,  at 
the  Sheraton  River  House,  Miami  International  Airport  in  Miami, 
Florida . 


16 .  Travel  Authorization  - California  League  of  Cities  Sacramento 
Internship 

Resolution  approving  participation  of  two  members  of  Business  & 
Finance  staff  in  California  League  of  Cities  Sacramento 
Internship  Program,  May  14  & 15,  1984.  Approximate  cost: 
$320.00. 
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COMMUNICATIONS: 


J.  TRAILING  CALENDAR: 

17.  Potential  Concessions  for  Medical  Clinic  Space 

18.  Policy  Manual 

19.  Airport  Rules  & Regulations  - May  1,  1984,  - Director's  Report 

June  5,  1984,  - Public  Hearing  - 
Approval 

20.  Development  of  Procedure  for  Monitoring  Trial  Basis  Activities 

21.  Valet  Parking  Update  - September  4,  1984 

22.  1-380  Airport  Interchange  Construction  - Periodic  Report  - 

May  15,  1984 

23.  Master  Plan 

24.  Rental  Car  Leases  - May  1,  1984 

25.  Airporter  Downtown  Terminal  - May  15,  1984 

26.  Procedure  for  Collection  of  Receivables  - June  5,  1984 

27.  Facilities  Monitoring  Procedure  - June  5,  1984 

K.  CLOSED  SESSION: 

L.  ADJOURNMENT: 
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Tuesday,  May  15,  1984 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
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AIRPORTS  COMMISSION 


CALENDAR 


TUESDAY,  MAY  15,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B . ROLL  CALL 

C.  DIRECTOR'S  REPORTS 

D.  ITEMS  INITIATED  BY  COMMISSIONERS 

E.  POLICY 

F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND 
MAINTENANCE 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  COMMUNICATIONS 

I . TRAILING  CALENDAR 

J.  CLOSED  SESSION 

K . ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  May  15,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  DIRECTOR'S  REPORTS: 

1.  Progress  Report  on  the  1-380  Highway  Construction  Program 

Report  summarizing  the  highlights  of  the  1-380  highway 
construction  program  and  related  mitigation  measures. 

2.  Landing  Fees  and  Surety  Bond  Analysis 

Report  outlining  the  current  system  of  landing  fees  billing 
and  proposing  a revised  system  with  a concurrent  revision 
in  surety  bond  requirements. 

3.  Temporary  Exhibitions  Program  - Verbal  Report 


D.  ITEMS  INITIATED  BY  COMMISSIONERS: 


E.  POLICY: 

4.  SFO  Airporter  Downtown  Terminal 

Resolution  rescinding  Airports  Commission  Resolution  No. 
79-0369,  regarding  SFO  Airporter' s construction  of  a 
downtown  San  Francisco  terminal. 


F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

5.  Airport  Improvement  Program  (AIP  No.  3)  Project  Application 
for  $6,608,273.00 

Resolution  approving  the  submission  of  Project  Application 
for  AIP  Fund  of  $6,608,273.00  and  requesting  Board  of 
Supervisors  to  authorize  filing  of  Project  Application  and 
to  accept  the  resulting  grant  offer. 


6.  Resolution  Awarding  Lease  - Principal  Concession  Lease  at 
the  "Hub"  in  the  North  Terminal 

Resolution  awarding  lease  of  Principal  Concession  Lease  and 

Agreement  for  Retail  Merchandising  Sales  at  the  "Hub"  in 
the  North  Terminal  Building  to  Duty  Free  Shoppers. 
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7.  $85,000  Contract  with  the  Museum  Society , Fine  Arts  Museums 

Contract  for  $85,000  with  the  Museum  Society,  Fine  Arts 
Museums  of  San  Francisco  for  the  purpose  of  providing  and 
implementing  Temporary  Exhibitions  at  San  Francisco 
International  Airport  for  the  fiscal  year  1984-85. 


8.  Resolution  Accepting  World  Map  from  Ms.  Edith  Hamlin  through 
the  Friends  of  Airport  Programs.  Final  Acceptance  Subject 
to  Art  Commission  and  Board  of  Supervisors  Approvals. 


9.  Exhibition  Sponsored  by  the  San  Francisco  Host  Committee 
for  the  Democratic  Convention. 

Exhibition  of  ten  winning  posters  from  San  Francisco  Host 
Committee  for  the  Democratic  Convention's  contest. 


10 .  Award  of  Contract  141QE,F,  South  Terminal  Renovation  Phase 
II,  to  Tutor-Sal iba  Corporation  in  the  total  amount  of 
$32,557,000 

Amount  includes  base  bid  of  $30,478,000  plus  selected 
alternates  totaling  $2,079,000.  Budget  for  this  work  is 
$38,730,000.  Six  bids  were  received  on  April  18,  1984, 
with  base  bids  ranging  from  $30,478,000  to  $33,395,000. 


11.  Award  of  Contract  1481,  High  Voltage  Distribution, 

International  Terminal  and  South  Terminal,  to  Fischbach  & 
Moore,  Inc.,  San  Francisco,  CA  in  the  total  amount  of 
$371,111. 

Seven  bids  were  received  on  April  24,  1984.  Bids  ranged 
from  $371,111  to  $580,000.  Bid  tabulation  available  from 
Bureau  of  Planning  and  Construction. 


12.  Award  of  Contract  No.  1536-R  - Lower  Roof  Replacement  of 
Maintenance  Building 

Resolution  awarding  Contract  No.  1536-R,  Lower  Roof 
Replacement  of  Maintenance  Building,  to  Bryant 
Organization,  Inc.  3229  San  Leandro  Street,  P.O.  Box  24081, 
Oakland,  CA  94623,  in  the  amount  of  $152,582,00,  base  bid 
only. 

Three  bids  were  received  on  April  24,  1984,  with  bid 
amounts  ranging  from  $152,582  to  $174,533. 

Construction  time  is  60  calendar  days. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

13.  Declaration  of  Emergency  for  Repairing  Damages  Due  to 
Earthquake  on  April  24,  1984,  - $46,000 


14 .  Approval  of  Sublease  between  Pan  American  Airlines,  Inc, 
and  National  Car  Rental  System,  Inc. 

Resolution  approving  the  sublease  of  office  space  located 
in  the  Pan  American  Administration  building  from  Pan 
American  Airlines,  Inc.  by  National  Car  Rental  System,  Inc. 
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15. 


Bid  Call:  Airport  Contract  No.  1211 
Renovation  of  Existing  FAA  Facilities  and  Approving 
Construction  Budget  of  $380,000  Plus  $28/500  for 
Contingencies.  Renovation  Required  as  per  1977  Agreement 
with  FAA. 


16 .  Bid  Call;  Airport  Contract  No.  1594 
Replacement  of  Gate  Room  Doors 

Resolution  approving  scope,  budget  and  schedule  for 
Contract  No.  1594  and  authorizing  the  Director  of  Airports 
to  call  for  bids  when  ready. 

The  work  consists  of  removing  the  existing  sliding  doors  in 
the  frontal  gate  rooms  in  eight  different  locations 
throughout  the  North  Terminal  and  replacing  them  with 
swinging  doors. 

Contract  time  is  60  calendar  days. 


17.  Bid  Call:  Airport  Contract  No.  1474 

Demolition  of  Old  Shuttle  Bus  Maintenance  Building  and  Site 
Improvements 

Resolution  approving  the  scope,  budget  and  schedule  for 
Airport  Contract  No.  1474,  Demolition  of  Old  Shuttle  Bus 
Maintenance  Building  and  Site  Improvements  and  authorizing 
the  Director  of  Airports  to  call  for  bids  when  ready. 

The  work  consists  of  demolishing  the  old  Shuttle  Bus 
Maintenance  Building  and  paving  and  draining  the  area 
vacated  by  the  demolition  in  order  to  provide  adequate 
parking  for  the  buses. 

Contract  time  is  60  calendar  days. 


18 .  Award  of  Airport  Contract  No.  1591 

Pavement  Overlay  of  V.I.P.  Loading  Area 

Resolution  awarding  contract  No.  1591,  Pavement  Overlay  of 
V.I.P.  Loading  Area,  to  Lowrie  Paving  Co.,  Inc.,  1321 
Lowrie  Avenue,  South  San  Francisco,  CA  in  the  amount  of 
$94,100.00. 

Six  bids  were  received  on  April  24,  1984,  with  bid  amounts 
ranging  from  $94,100  to  $122,020. 

Construction  time  is  21  calendar  days. 


19 .  Award  of  Contract  No.  1592 

Pavement  Construction  of  Taxiway  'R1  at  Plot  12 

Resolution  awarding  Contract  No.  1592,  Pavement 
Construction  of  Taxiway  'R'  at  Plot  12,  to  Lowrie  Paving 
Co.,  Inc.,  1321  Lowrie  Avenue,  South  San  Francisco,  CA  in 
the  amount  of  $87,475.00. 

Four  bids  were  received  on  April  25,  1984,  with  bid  amounts 
ranging  from  $87,475  to  $102,010. 

Construction  time  is  30  calendar  days. 
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20.  Award  of  Contract  No.  1600 

Pavement  Reconstruction,  Road  R-16 

Resolution  awarding  Contract  No.  1600,  Pavement 
Reconstruction,  Road  R-16,  to  G.  Bortolotto  and  Company, 
869  Lurline  Drive,  Foster  City,  CA  94404,  in  the  amount  of 
$43,950. 

Four  bids  were  received  on  May  1,  1984,  with  bid  amounts 
ranging  from  $43,950  to  $65,920. 

Construction  time  is  12  calendar  days. 


21.  Airport  Contract  No.  1494 

Emergency  Roofing  Repairs  Type  2 Modification  Extension  of 
Time 

Resolution  approving  Type  2 Modification  extending  the 
completion  date  of  this  contract  from  June  30,  1984  to 
December  31,  1984  at  no  additional  cost  to  the  City. 


22.  Close-out  of  Professional  Services  Contract  with  Myles 
Stevens  and  Associates  and  Authorization  to  Make  Final 
Payment  of  $232.04  for  Services  Performed  Related  to 
Contract  1234,  Phase  III  Landscaping. 


23 .  Statistical  Adjustment  1983-84  Joint  Use  Billing  Under  New 
Lease  and  Use  Agreement 

Resolution  adjusting  1983-84  joint  use  billing  pursuant  to 
section  101. W of  the  New  Airline  - Airport  Lease  and  Use 
Agreement  for  Aerostar  Airlines,  D.B.A.  Pacific  Interstate 
Airlines. 


24 .  Statistical  Adjustment  1983-84  Joint  Use  Billing  Under  New 
Lease  and  Use  Agreement 

Resolution  adjusting  1983-84  joint  use  billing  pursuant  to 
section  101. W of  the  New  Airline  - Airport  Lease  and  Use 
Agreement  for  Dash  Air  Corporation. 


25.  Tenant  Improvement:  Lufthansa  German  Airlines 

Cargo  Building  7 - Modifications  to  Space  Occupied  by  Permit 

Resolution  approving  plans  and  specifications  and 
authorizing  construction  - $200,000.00  - T-2866. 

No  rental  credit. 


26 .  Tenant  Improvement;  U.S.  Customs  Remodeling  At  Northwest 
Orient  Cargo  Building 

Resolution  approving  plans  and  specifications  and 
authorizing  construction  - $150,000.00  - T-2854. 

No  rental  credit. 
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27.  Tenant  Improvement:  United  Airlines 

Refurbish  Flight  Operations  Offices  - North  Terminal  "Hub" 
- 3rd  Level 

Resolution  approving  plans  and  specifications  and 
authorizing  construction  - $90,000.00  - T-2863. 

No  rental  credit. 


28.  Authorization  for  Course  Attendance 

NAUI  Assistant  Instructor  Certification  Course 
Firefighters  Joseph  M.  Wilson  and  John  J.  McManus 

Resolution  approving  the  attendance  of  Firefighter  Joseph 
M.  Wilson  and  Firefighter  John  J.  McManus,  San  Francisco 
Fire  Department,  San  Francisco  International  Airport,  as 
Airport  representatives  and  qualified  certified  divers,  to 
attend  the  Assistant  Instructor  Certification  Course  given 
by  the  National  Association  of  Underwater  Instructors 
(NAUI),  in  early  summer  of  1984. 


H.  COMMUNICATIONS: 

I . TRAILING  CALENDAR: 

29.  Potential  Concessions  for  Medical  Clinic  Space 

30.  Policy  Manual 

31.  Airport  Rules  and  Regulations  - June  5,  1984 

32.  Development  of  Procedure  for  Monitoring  Trial  Basis 
Activities 

33.  Valet  Parking  Update  - Sept.  4,  1984 

34 . Master  Plan 

35.  Airport  Informational  Brochure  - June  5,  1984 

36.  Procedure  for  Collection  of  Receivables  - June  5,  1984 

37.  Facilities  Monitoring  Procedure  - June  5,  1984 

38.  Policy  and  Procedure  for  Temporary  Exhibition  Program  - 
July  3,  1984 

J.  CLOSED  SESSION: 

K.  ADJOURNMENT : 
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SAN  FRANCISCO 
AIRPORTS  COMMISSION 


Tuesday,  June  5,  1984 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A.TURPEN 
Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 


June  5,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  SPECIAL  ITEM 

F.  DIRECTOR'S  REPORTS 

G.  POLICY 

H.  AGENDA  ITEMS  INVOLVING  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

J.  PUBLIC  HEARINGS 

K.  COMMUNICATIONS 

L.  TRAILING  CALENDAR 

M.  CLOSED  SESSION 

N.  ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  June  5,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES: 

D.  ANNOUNCEMENT  BY  SECRETARY: 

E.  SPECIAL  ITEM: 

1.  Retirement  Resolutions: 

Bill  Gutierrez,  Airport  Custodial  Supervisor  and  Archie  Kidd, 
Carpentry  Supervisor. 

F.  DIRECTOR'S  REPORTS: 

2.  Sam  Trans'  Proposed  Maintenance  Base  at  Belle  Air  island  and 
Exchange  of  Access  Easement  through  Airport  Property. 

3.  Report  Outlining  the  Facility  Monitoring  Methods  at  the 
Airport. 

4.  Airport  Program  on  Collection  of  Delinquent  Accounts. 


Regular  meeting  of  February  21,  1984 
Regular  meeting  of  March  6,  1984; 
Special  meeting  of  March  13,  1984; 
and,  Regular  meeting  of  March  20, 
1984. 


Unanimous  adoption  of  resolution  no. 
84-0150  regarding  the  settlement  of 
a litigated  claim  at  the  closed 
session  of  May  15,  1984. 
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G. 


POLICY: 


5.  Resolution  Adopting  New  Landing  Fees  and  Surety  Bond  Policy  - 
Non- Lease  and  Use  Agreement  Airlines 

Resolution  adopting  a policy  to  modify  all  non-lease  and  use 
agreement  airlines'  operating  permits  to  require  landing  fees 
payment  in  advance  and  adopting  a three  (3)  month  surety  bond 
requirement. 


H.  AGENDA  ITEMS  INVOLVING  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

6.  Airport  Informational  Brochure 

Submittal  of  various  cover  designs,  revised  text  and  brochure 
format  for  Commission  approval. 


7.  Passenger  Information  System  - Airport  "You  Are  Here" 

Resolution  modifying  projected  design  budget  for  Passenger 
Information  System  ("You  Are  Here")  by  reducing  construction 
budget  proportionately. 


8.  Passenger  Information  System  - Bay  Area  Teleguide 

Resolution  authorizing  Director  to  execute  a space/use  permit 
to  Bay  Area  Teleguide  for  installation  and  operation  of  a 
videotex  information  system  in  the  Terminal  Building  Complex. 


9.  Credit  Card  Public  Telephones  - Pacific  Bell  and  AT&T 

Resolution  authorizing  the  Director  of  Airports  to  execute 
space/use  permits  to  Pacific  Bell  and  AT&T  for  installation  of 
approximately  200  credit  card  public  telephones  under  revised 
fee  schedules  and  with  acconpanying  services. 

10.  Design  Review  Approval  - North  Terminal  "Hub"  Principal 
Concession  Stores 

Resolution  approving  the  schematic  design  of  the  North 
Terminal  "Hub"  Principal  Concession  retail  stores  operated  by 
Duty  Free  Shoppers. 


11.  Transfer  of  Funds  to  Art  Commission  for  Larry  Kirkland  Contract 

Transfer  of  $5,000  to  Art  Commission  for  award  of  contract  to 
Larry  Kirkland  for  design  development  and  maquette  of  hanging 
sculpture  at  entrance  to  Boarding  Area  B,  South  Terminal 


I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

12.  Bid  Call:  Contract  No.  120QB(18), 

Rehabilitation  of  Elevators 

Resolution  authorizing  bid  call  for  Contract  1200B(18), 
Rehabilitation  of  Elevators,  International  Terminal.  Upgrade 
work  to  accommodate  the  physically  handicapped  persons  for  two 
original  elevators  required  by  newly  enacted  California 
Administrative  Code,  Title  24,  Part  2. 
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13.  Bid  Call:  Contract  No.  1200B(10) 

Additional  Door  Alarms,  International  Terminal 

Resolution  authorizing  the  Director  of  Airports  to  call  for 
bids  for  Airport  Contract  No.  1200B(10),  Additional  Door 
Alarms  - International  Terminal. 

The  purpose  of  the  contract  is  to  provide  fire  exit  door 
security  alarms  on  the  departure  level  at  the  two  exit  stairs 
in  the  terminal  building  near  the  North  and  South  Connectors, 
at  the  four  exit  stairs  in  Boarding  Area  D concourse,  and  at 
each  of  the  loading  bridge  vestibules  in  the  Boarding  Area  D 
gate  room  area.  It  will  also  change  pushbutton  bypass 
switches  at  the  apron  level  to  key  bypass  switches  to  restrict 
movement  through  the  Customs  corridor. 


14.  Bid  Call:  Airport  Contract  No.  1572 

Area  and  Security  Lighting  at  Water  Quality  Control  Plant 

Resolution  approving  scope,  budget  and  schedule  for  Contract 
No.  1572  and  authorizing  the  Director  of  Airports  to  call  for 
bids  when  ready.  The  work  consists  of  installing  security 
lighting  around  the  perimeter  of  Water  Quality  Control  Plant 
and  replacement  of  corroded  poles  and  fixtures. 


15.  Approval  of  Sublease  between  Pan  American  Airlines,  Inc,  and 
National  Car  Rental  System,  Inc. 

Resolution  approving  Modification  No.  4 to  Sublease  for  rental 
car  staging  facilities  located  on  Plot  1G,  from  Pan  American 
World  Airlines,  Inc.  by  National  Car  Rental  System,  Inc. 


16.  Resolution  Approving  Assignment  of  Contracts  and  Requesting 
City  Controller  to  Transfer  Funds  from  Contract  1206  to 
Contract  14I4AB 

Wbrk  under  Contracts  1206  (South  Terminal  Aircraft  Apron 
Paving,  Phase  I)  will  be  combined  with  Contract  1414AB 
(Boarding  Area  B Renovation)  as  provided  by  the  contract. 
Funds  need  to  be  combined  accordingly.  No  change  in  total 
contract  amount  nor  budget. 


17.  Supplemental  Appropriation  - $4,039.00 

Supervisory  differential  adjustment  in  accordance  with  Section 
IV. F of  the  Annual  Salary  Standardization  Ordinance. 


18.  Tenant  Improvement: 

Host  International  Inc.  Temporary  Food  Facility,  South  Terminal 

Resolution  approving  construction  of  a temporary  food  and 
beverage  facility  in  the  South  Terminal  during  the 
construction  program. 


19.  Tenant  Improvement: 

Budget  Rent-A-Car,  Lots  B and  C 

Resolution  approving  design  and  construction  of  the  two  kiosk 
additions  in  Lots  B and  C. 
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20.  Tenant  Improvement: 
Hertz  Lot  B 


Resolution  approving  design  and  construction  of  express  check- 
out facility. 


21.  Tenant  Improvement: 

National  Car  Rental,  Lot  A 


Resolution  approving  design  and  construction  of  express  booth 
and  canopy  extention. 


J.  PUBLIC  HEARINGS: 

22.  Airports  Commission  Rules  and  Regulations 

Approval  of  the  Airports  Commission  Rules  and  Regulations. 

23.  Parking  Rate  Increases  in  the  Garage  and  Long  Term  Lot 

Resolution  authorizing  the  approval  of  parking  rate  increases 
in  the  garage  and  long  term  lot  to  take  effect  on  August  1, 
1984  and  January  1,  1986. 


24.  Adoption  of  Ground  Transportation  Rates  and  Charges 

Adoption  of  rates  and  charges  for  various  ground  trans- 
portation operators  utilizing  San  Francisco  International 
Airport  roadways. 

K.  COMMUNICATIONS: 

L.  TRAILING  CALENDAR: 

25.  Potential  Concessions  for  Medical  Clinic  Space  - June  19,  1984 

26.  Policy  Manual  - On-Going 

27.  Development  of  Procedure  for  Monitoring  Trial  Basis  Activities 
September  18,  1984 

28.  Valet  Parking  Update-September  4,  1984 

29.  1-380  Aiport  Interchange  Construction  - Periodic  Report  - 
September  4,  1984 

30.  Master  Plan  - To  Be  Determined 

31.  Policy  and  Procedure  for  Temporary  Exhibition  Program  - 
July  3,  1984 

M.  CLOSED  SESSION: 

N.  ADJOURNMENT: 
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AIRPORTS  COMMISSION 


CITY  AND  COUNTY  OBSAN  FRANCISCO 
DIANNE  FEINSfEIN,  MAYOR 

SAN  FRANCISCO 'INTERNATIONAL  AIRPORT 
SAN  FRANCISCO.  CALIFORNIA  94128 
(415)  761-0800 

MORRIS  BERNSTEIN 
PRESIDENT 

WILLIAM  K.  COBLENTZ 
VICE-PRESIDENT 
RUTHS.  KADISH 


LOUIS  A.  TURPEN 


DR.  Z.  L.  GOOSBY 

j.  edward  fleishell  June  14,  198  4 


DIRECTOR  OF  AIRPORTS 


NOTICE  OF  CANCELLATION 
AIRPORTS  COMMISSION  MEETING 


The  regular  meeting  of  the  Airports  Commission 
scheduled  to  be  held  on  June  19,  1984,  is 
hereby  cancelled. 


Jean  Caramatti 
Commission  Secretary 


DOCUMENTS  DEPT. 

JUN  1 9 1984 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


f SAN  FRANCISCO 
AIRPORTS  COMMISSION 


DOCUMENTS  DEPT. 
JUN  2 6 1984 

SAN  FRANCISCO 
»r  ' IRPARV 

„ CALENDAR 

Tuesday,  June  26,  1984 

2:00  P.M. 

Room  282  - City  Hail 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

LOUIS  A.TURPEN 
Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 


SPECIAL  MEETING 
Tuesday,  June  26,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B . ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  SPECIAL  ITEM 

E.  DIRECTOR'S  REPORTS 

F.  ITEMS  INITIATED  BY  COMMISSIONERS 

G.  POLICY 

H.  POLICY  REVIEW 

I.  ITEMS  RELATING  TO  ADMINISTRATION  , OPERATIONS  & 
MAINTENANCE 

J.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

K.  PUBLIC  HEARING 

L.  COMMUNICATIONS 

M.  TRAILING  CALENDAR 

N.  CLOSED  SESSION 

O . ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

SPECIAL  MEETING 
Tuesday,  June  26,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C:  ADOPTION  OF  MINUTES:  Regular  meeting  of 

June  5,  1984 


D.  SPECIAL  ITEM: 

1.  Retirement  of  Betty  M.  Thanos,  Principal  Accountant 

Resolution  expressing  sincere  appreciation  and  deep 
gratitude  for  a job  well  done  to  Betty  M.  Ihanos  who  i 
retiring  on  July  20,  1984. 


F. . DIRECTOR ' S REPORTS : 

2.  Development  of  International  Terminal  Arrivals  Level 
Concessions  Facilities 


Report  on  International  Terminal  arrivals  level 
concession  development  and  recommending  a temporary 
food /beverage  cost  operation  pending  final  development 
of  a vending  alcove,  with  adjoining  cookie  and 
food/beverage  facilities. 


3.  International  Terminal  Principal  Concession  Lease  - 
Soaps,  Lotions  and  Flower  Sublease 
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Report  on  leasehold  compliance  of  EXity  Free  Shoppers' 
International  Terminal  principal  concession  agreement 
and  sublease  with  Heller  Roberts  Inc. 


F.  ITEMS  INITIATED  BY  COMMISSIONERS: 


G.  POLICY: 

4.  Airports  Commission  Rules  and  Regulations 


1.  Resolution  including  smoking  and  non-smoking  areas  in 
the  public  lounges  and  airline  boarding  areas. 

2.  Corrections  to  Airports  Commission  Rules  and 
Regulations 


H.  POLICY  REVIEW: 

5.  Review  of  Policies  Adopted  by  the  Commission  from  July 
through  December , 1962 7 


I.  ITEMS  RELATING  TO  AEMINIETRATION,  OPERATIONS  AND  MAINTENANCE: 

6.  Contract  1414AB  Boarding  Area  B Renovation,  Boarding 
Area  B South  Concession  Area 


Request  by  Trans  Bay/Lathrop  for  Commission 
authorization  to  substitute  sub-contractor  Fischbach  and 
Moore  in  place  of  WSB  Electric,  Inc.  to  perform  the 
electrical  subcontract  work  on  Contract  No.  1414AB 


7.  Award  of  Contract  No.  1535-R 

Re-roofing  of  Engineering  Building 


8.  Airport  Contract  No.  1250-C 

Pavement  Overlay  and  Relocation  of  Lights  of  Runway 
1R-19L 

Resolution  awarding  Airport  Contract  No.  1250-C, 
Pavement  Overlay  & Relocation  of  Lights  of  Runway 
1R-19L,  to  the  Lcwrie  Paving  Co.,  Inc.,  P.0.  Box  2465, 
South  San  Francisco,  CA  94080,  in  the  amount  of 
$1, 331,940.00. 


9.  Resolution  Awarding  Two  Leases  and  One  Permit  for 
Shoeshine  Operations  in  Terminal  Buildings 
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. 


10.  Resolution  Approving  Modification  No.  5 to  Professional 
Services  Agreement  with  Far el la,  Braun  and  Martel 


11.  Commendation  for  Elsa  Cameron 

Resolution  commending  Elsa  Cameron  and  staff  on  receipt 
of  the  Chamber  of  Commerce  Arts  Awards. 


12.  Modification  and  Extension  of  Professional  Services 

Agreement  - Tver  C.  Larson  and  Associates  - Professional 
Safety  Consultants  - $17,300 


13.  Tenant  Improvement:  United  Airlines  Maintenance  and 

Operations  Centir 

1.  Modify  Building  11,  Maintenance  Facility  for 
Servicing  Boeing  767/DC  8 Aircraft  - T-2884  - 
$3,000,000 


2.  Replacement  of  Fire  Water  Main  between  Building  15 
and  Building  74. 

T-2885  - $60,000  - No  Rental  Credit. 


14.  ACCI  Pacific  Basin  Definition 

Requesting  AOCI  Board  of  Directors  to  amend  their  rules 
so  as  to  allow  those  airport  operators  within  100  miles 
of  the  Pacific  Coast  of  North  and  South  America  the 
option  of  belonging  to  either  the  Asia  Pacific  Region  or 
the  North  America  Region. 


15.  Proposed  Exhibitions  Program,  Fiscal  Year  1984/1985 

Proposed  Exhibitions  Program  for  the  fiscal  year 
1984/1985,  listing  the  proposed  exhibits  with 
descriptions . 


16.  Automobile  Service  Station  on  Main  Exit  Road 

Resolution  approving  the  month -to-month  tenancy  to 
Chevron  USA  for  the  Automobile  service  station  on  the 
Main  Exit  Road  until  the  award  of  a new  lease. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  NATTERS: 

17.  Employment  Retirement 

Resolution  expressing  best  wishes  for  the  fullest 
measure  of  health  and  happiness  to  all  in  a long  and 
fruitful  retirement. 


Resolution  approving  plans  and  specifications  and 
authorizing  construction. 


Orville  Brogan 
Masanori  Hirasuna 
Nikolai  G.  Makar off 


Sewage  Plant 
Sewage  Plant 
Utilities 
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18.  Tenant  Improvement  - Hertz  Lot  A 

Resolution  approving  design  and  construction  of  new 
gasoline  structure. 


19.  Tenant  Improvement : Northwest  Orient  Airlines 

Cargo  Directory  Sign  - Plot  9A 

Resolution  approving  plan  and  authorizing  construction. 
T-2777SUPP.  6/8  $8,000  No  Rental  Credit. 


20.  Tenant  Improvement;  PSA.  South  Terminal  Pier  "e" 

New  Loading  Bridge  and  Boarding  Gate  West  of  Gate  37B 
T-2888  $65,000  No  Rental  Credit 

Resolution  approving  the  plans  and  authorizing 
construction. 


21.  FTR/Localizer  for  Runway  28L 

Resolution  approving  modification  #004  to  FAA  lease 
FA-66  VJE-2083  for  the  relocation  of  FAA  equipment 
shelter  for  the  FTR/Localizer  for  Runway  28L. 


22.  Microwave  Grid  Antennas  for  "new"  Controller  Tcwer 


Resolution  approving  modification  #001  to  FAA  "new" 
Control  Tower  lease  for  the  installation  and  maintenance 
of  two  microwave  grid  antennas. 


K.  PUBLIC  HEARING: 

23.  Valet  Parking  - Rate  Increase 


Attached  resolution  recommending  to  raise  the  valet  fee 
from  $15  to  $16  effective  August  1984. 


L.  COMMUNICATIONS : 


M.  TRAILING  CALENDAR: 

24.  Policy  Manual  - On-Going 

25.  Development  of  Procedure  for  Monitoring  Trial  Basis 
Activities  - July  3,  1984 
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26.  Valet  Parking  - Periodic  Report  - September  4,  1984 

27.  1-380  Airport  Interchange  Construction  - Periodic  Report- 
September  4,  1984 

28.  Master  Plan  - To  Be  Determined 

29.  Policy  and  Procedure  for  Temporary  Exhibition  Program  - 
July  3,  1984 

30.  Procedure  for  Monitoring  Bay  Area  Teleguide- 
July  3,  1984 

31.  "You  Are  Here"  Passenger  Information  System  - January, 
1985 


N.  CLOSED  SESSION: 


0.  ADJOURNMENT: 
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DOCUMENTS  DEPT. 

JUL  5 1984 

SAN  FRANCISCO 

NOTICE  OF  CANCELLATION  PUBLIC  LIBRARY 

AIRPORTS  COMMISSION  MEETING 


The  regular  meeting  of  the  Airports  Commission 
scheduled  to  be  held  on  July  3,  1984  is 
hereby  cancelled. 
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DOCUMENTS  DEPT. 
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SAN  FRANCISCO 
P'i^i  ir  » IRRAPV 


City  and  County  ot  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 


COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A.  TURPEN 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


CALENDAR 


WEDNESDAY,  J£JLY  11,  1984 
SPECIAL  MEETING 
9:00  A.M. 

ROOM  2B,  CITY  HALL 


SAN  FRANCISCO 


AIRPORTS  COMMISSION 


CALENDAR 


WEDNESDAY,  JULY  11,  1984 
SPECIAL  MEETING 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR'S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  COMMUNICATIONS 

I.  TRAILING  CALENDAR 

J.  CLOSED  SESSION 

K.  ADJOURNMENT 


j 


AIRPORTS  COMMISSION 


CALENDAR 

WEDNESDAY,  JULY  11,  1984 
SPECIAL  MEETING 


ORDER  OF  BUSINESS 


CALL  TO  ORDER: 

ROLL  CALL: 

ADOPTIONS  OF  MINUTES:  Regular  meeting  of  April  3, 

1984. 

DIRECTOR'S  REPORTS: 

1 .  Airport  Motor  Coach  Service  Agreement 

Report  approving  the  requirement  for  pre-qualification  on 
operator  as  a requisite  to  bid  on  the  Airport  Motor  Coach  Service 
Agreement . 

2 .  Summer  1984  Exhibitions 

Information  and  descriptions  of  the  summer  1984  exhibitions. 

ITEMS  INITIATED  BY  COMMISSIONERS: 


ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

3 .  Automobile  Service  Station  Lease/Bid-Specifications  and  Pre-Bid 
Conference 

Resolution  approving  the  development  of  specifications  for  the 
lease  of  Automobile  Service  Station  and  authorizing  staff  to  hold 
a preliminary  pre-bid  conference  for  same. 

4 . Resolution  Approving  Modification  No.  5 to  Professional  Services 
Agreement  with  Farella,  Braun  and  Martel 

5.  Access  and  Utility  Easements  to  SamTrans  Maintenance  Facility 

Resolution  granting  an  exchange  of  roadway  easement  and  granting 
a utility  easement  to  SamTrans  in  connection  with  their  maint- 
enance facility  adjacent  to  the  North  Access  Road,  North  of  the 
Airport. 
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6.  Award  of  Professional  Services  Contract  to  Williams  & Williams, 
Carpet  Testing  Laboratories 

Resolution  for  testing  samples  submitted  by  manufacturers  to 
prequalify  mills  interested  in  bidding  the  carpet  installation 
contract  for  the  South  Terminal  Complex.  Maximum  Contract 
Amount:  $15,000. 


7 .  Bid  Call  Contract  No.  1275:  Relocation  of  Utilities  - Lower 

Level  Loop  Road 

Resolution  authorizing  the  Director  of  Airports  to  call  for  bids 
for  Airport  Contract  No.  1275,  Relocation  of  Utilities  - Lower 
Level  Loop  Road. 

The  purpose  of  the  contract  is  to  relocate  underground  utilities 
in  the  roadway  along  the  terminal  complex.  Settlement  of  the 
ground  has  caused  an  extremely  serious  maintenance  problem  along 
with  an  escalating  rate  of  service  disruptions.  This  project 
will  relocate  the  water  main  from  the  roadway  subgrade  to  within 
the  parking  structure,  replace  a gravity  sanitary  sewer  line  with 
a force  main  sewer,  eliminate  a problem  plagued  sewage  pumping 
station,  establish  a new  sanitary  sewer  line  on  the  field  side  of 
the  South  Terminal  and  enlarge  existing  lines  in  the  same  area. 


8 .  Resolution  Approving  Modification  No.  6 to  Professional  Services 
Agreement  with  Howard  A.  Friedman  - $325,000 

Modification  No.  6 extends  term  of  contract  to  June  30,  1985,  and 
increases  scope  of  work  to  include  development  and  publication  of 
Airport  Master  Plan  and  feasibility  study/EIR  for  new  parking 
garage  structure.  Consultant  will  also  continue  to  provide 
special  architectural  services  to  the  Commission  and  Master 
Architect  services  for  the  South  Terminal  Reconstruction  Program. 


9 .  Definition  of  Pacific  Basin 


Review  of  AOCI/Pacific  Basin  Membership. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

10.  Award  of  Contract  No.  1200B(10),  Additional  Door  Alarms  - 
International  Terminal 


11 .  Award  of  Contract  No.  1594  - Replacement  of  Gate  Room  Doors  - 
North  Terminal 

Resolution  Awarding  Contract  No.  1594  - Replacement  of  Gate  Room 
Doors  to  Habenicht  & Howlett  Glass,  P.O.  Box  7745,  San  Francisco 
Ca.  94120,  in  the  amount  of  $48,219.  Two  bids  were  received  on 
June  19,  1984  with  the  bid  amounts  ranging  from  $48,219  to 
$54,475. 


12.  Final  Modification  and  Close-Out  of  Contract  1200B(4),  Central 
Terminal  Renovation  - $304,276.97 


Final  modification  to  close-out  contract  including  adjustments  to 
bid  items  and  Force  Account  payments  in  accordance  with  City's 
Administrative  Code. 
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13 .  Close-out  of  Professional  Services  Contract  with  Robert  B.  Wong, 
A. I. A.,  Architect.  Original  contract:  $29,000;  Credit;  $577.76; 
close-out  amount:  $28,222.24.  Services  performed  for  Contract 
1261,  Interior  Finishing  Spaces  for  the  U.S.O.,  Military  Services 
Agencies,  Airport  Community  Affairs  Offices  and  Landside 
Operations  Offices. 


14 .  Resolution  authorizing  Director  to  transfer  funds  already  set 
aside  for  asbestos  removal  in  Contract  1410EF,  South  Terminal 
Renovation,  Phase  II,  to  Contract  1410ABCD,  South  Terminal 
Renovation,  Phase  I,  and  Contract  1414AB,  Boarding  Area  B 
Reconstruction,  on  an  as-needed  basis.  Resolution  also 
authorizes  Controller  to  certify  such  transfer  of  funds  provided 
that  the  sum  of  the  three  contracts  is  not  altered. 


15.  Resolution  Authorizing  Rental  Credit  for  Work  Performed 

Resolution  authorizing  the  installation  of  a sprinkler  main  by 
Lufthansa  Airlines  and  reimbursement  by  rental  credit  not  to 
exceed  $46,700.00. 


16.  Travel-Training  Request  for  Fiscal  Year  1984-85 


H.  COMMUNICATIONS: 

I.  TRAILING  CALENDAR: 

17.  Development  of  Procedure  for  Monitoring  Trial  Basis  Activities 
-Aug.  7,  1984 

18.  Valet  Parking  - Periodic  Report  - Sept.  4,  1984 

19.  1-380  Airport  Interchange  Construction  - Periodic  Report,  - 
Sept.  4,  1984 

20.  Procedure  for  Monitoring  Bay  Area  Teleguide  - Aug.  7,  1984 

21.  Policy  Manual  - On-Going 

22.  "You  Are  Here"  Passenger  Information  System  - January,  1985 

J.  CLOSED  SESSION: 


K.  ADJOURNMENT: 
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SAN  FRANCISCO 
PUBLIC  LlRRAPv 


NOTICE  OF  CANCELLATION 
AIRPORTS  COMMISSION  MEETING 


The  regular  meeting  of  July  17,  1984  of  the 


Airports  Commission  is  hereby  cancelled. 
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AIRPORTS  COMMISSION 


CALENDAR 
AUGUST  7,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  SPECIAL  ITEM 

F.  DIRECTOR'S  REPORTS 

G.  ITEMS  INITIATED  BY  COMMISSIONERS 

H.  POLICY  REVIEW 

I.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

J.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

K.  COMMUNICATIONS 

L.  TRAILING  CALENDAR 

M.  CLOSED  SESSION 


ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  August  7,  1984 


ORDER  OF  BUSINESS 


CALL  TO  ORDER: 


ROLL  CALL: 


ADOPTIONS  OF  MINUTES  Regular  meeting  of  May  15,  1984  and 

special  meetings  of  June  26,  1984 
and  July  11,  1984. 


ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of  settlement  of 

litigated  claim  of  Titan  Pacific 
Corporation  in  the  amount  of 
$1,300,000  at  the  closed  session  of 
July  11,  1984. 


SPECIAL  ITEMS: 

1 .  S.F.I.A.  Police  Officer  of  the  Year  Award  for  1983  - Officer 
Thomas  J.  Cunnane 

Presentation  of  Plaque  to  Police  Officer  Thomas  J.  Cunnane  for 
being  chosen  San  Francisco  International  Airport  Police  Officer 
of  the  Year  1983. 


2 .  Presentation  of  Carnegie  Hero  Award  to  Airport  Police  Officer 
Robert  V.  Sheehan 


DIRECTOR'S  REPORTS: 

3.  Report  on  the  1-380  Highway  Construction  Program 

Report  on  progress  of  the  1-380  Highway  Construction  Program. 


Calendar,  August  7,  1984,  Page  2 


G. 


H. 


I. 


ITEM  6 
REMOVED 

FROM 

CALENDAR 


4 . One  Hour  Film  Developing  Lease  - Director's  Report 

Report  recommending  specifications  and  bidding  of  a lease  of  One 
Hour  Film  Developing  Service  in  the  International  Terminal 
Building 


ITEMS  INITIATED  BY  COMMISSIONERS: 


POLICY  REVIEW: 

5.  Review  of  Policies  Adopted  by  the  Commission  from  January  through 
December,  1982. 


ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

6 . Airport  Motor  Coach  Service  Agreement  - Authorization  of  Contract 
Specifications  and  Pre-Bid  Conference 

Resolution  approving  contract  specifications  for  operation  of  an 
Airport  Motor  Coach  Service  Agreement  and  authorizing  staff  to 
hold  a pre-bid  conference  for  same. 


7.  Appeal  from  Denial  of  Request  for  Newsrack  Space 

Appeal  from  denial  by  Director  of  Airports  of  a request  to 
install  Modular  Box  Racks  throughout  San  Francisco  International 
Airport  at  various  designated  newsrack  sites  for  the  purpose  of 
distributing  San  Francisco/Peninsula  Real  Estate  Forum. 


8.  Five-Year  Extension  of  the  Lease  for  the  Public  Lockers 

Resolution  approving  five-year  extension  of  the  Public  Locker 
Lease  to  American  Locker  Company,  Inc.  pursuant  to  revised  rental 
and  improvement  programs. 


9.  Revised  Five-Year  Capital  Projects  Plan 

Resolution  approving  the  Airport's  revised  Five-Year  Capital 
Projects  Plan  (dated  July  18,  1984) 


1 0 . Resolution  Approving  Alternate  E-4  and  Transfer  of  Funds  for 

Double  Glazing  the  Airside  Window  Wall  in  Contract  1410EF,  South 
Terminal  Phase  II-$97,000 

The  original  bid  for  Contract  1410EF  included  a $97,000  bid  item 
for  Alternate  E-4,  Double  Glazing  the  Airside  Window  Wall.  This 
work  is  needed  to  maintain  the  interior  aesthetic  standards 
established  by  the  architect.  This  work  will  be  funded  from  the 
surplus  between  the  awarded  amount  and  bid  budget. 
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11. 


Preventative  Maintenance  Program  Agreement 


Resolution  authorizing  Director  to  ratify  Preventative 
Maintenance  Program  Agreement  between  the  Airports  Commission  and 
"Crothall  Systems  West." 

The  Agreement  is  for  the  license  to  use  "Crothalls"  proprietary 
software  for  a three-year  period  at  a total  cost  of  $40,060.00 


12.  Award  of  Airport  Contract  No.  1535R-1 
Reroofing  of  Engineering  Building 

Resolution  awarding  Contract  No.  1535R-1,  Reroofing  of 
Engineering  Building,  to  the  low  bidder,  THE  BRYANT  ORGANIZATION, 
INC.,  3229  San  Leandro  Street,  P.O.  Box  24081,  Oakland,  CA 
94623,  in  the  amount  of  $107,908.00 

Three  bids  were  received  with  the  bid  amounts  ranging  from 
$107,908.00  to  $210,612.00. 


1 3 .  Approval  of  Rental  Credit  to  Host  International,  Inc. 

Resolution  approving  Rental  Credit  to  Host  International,  Inc.  in 
an  amount  not  to  exceed  Two  Thousand  Dollars  ($2,000.00) 


14.  Award  of  Contract  1433: 

South  Terminal  Aircraft  Apron  Paving,  Phase  II 

Award  of  Contract  1433:  South  Terminal  Aircraft  Apron  Paving, 

Phase  II  to  Ghilotti  Brothers,  San  Rafael,  CA  in  the  total  amount 
of  $3,534,845.00.  Construction  budget  for  this  work  is 
$4,700,000.00. 


15.  Award  of  Airport  Contract  No.  788 

Extension  and  Redesignation  of  Taxiways  A & B 

Resolution  awarding  Contract  No.  788,  Extension  and  Redesignation 
of  Taxiways  "A"  and  "B"  to  McGuire  & Hester,  796  - 66th  Avenue, 
Oakland,  CA  94621. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

16.  Computerized  Ground  Transportation  Information  Contract  - Time 
Extension 


Resolution  authorizing  an  extension  of  time  for  the  contract 
between  the  City  and  Forum  Communications,  Inc.,  to  develop, 
install  and  maintain  the  Computerized  Ground  Transportation 
Information  System.  The  modification  to  the  contract  would  be 
made  at  no  additional  cost  to  the  City. 
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17.  Statistical  Adjustments  1984-85  Joint  Dse  Billing  Under  Lease  and 
Use  Agreement 

Resolution  adjusting  1984-85  joint  use  billing  pursuant  to 
Section  101. W of  the  Airline-Airport  Lease  and  Use  Agreement  for 
America  West  Airlines. 


18.  Settlement  of  Claims  not  Exceeding  $2,500.00 

Resolution  approving  the  action  of  the  Director  of  the  Airports, 
with  the  approval  of  the  City  Attorney,  in  the  settlement  and 
compromise  of  claims  not  exceeding  $2,500.00.  Total:  $26,620.21. 


19.  Resolution  Approving  Modification  Number  0003  to  Contract 

DOT  FA76WE-3747  between  the  Airports  Commission  and  the  FAA  for 
Relocation  of  the  Air  Traffic  Control  Tower. 

Resolution  approving  Modification  Number  0003  to  Contract  DOT 
FA76WE-3747  between  the  Airports  Commission  and  the  FAA  for 
relocation  of  the  Air  Traffic  Control  Tower.  Present  contract 
calls  for  lump  sum  payment  of  $2,100,000  to  the  Airport  upon 
completion  of  all  work.  This  modification  revises  the  payment 
schedule  to  1)  require  payment  of  $1,900,000  by  the  FAA  upon 
occupancy  of  the  new  Control  Tower  and  2)  release  of  remaining 
$200,000  upon  completion  of  the  7th  floor  renovation. 


20 .  Acceptance  of  Amendment  No.  2 to  Grant  Agreement  for  ADAP  No.  5 

Resolution  accepting  Amendment  No.  2 to  ADAP  Project  No. 
8-06-0221-05  Grant  Agreement  and  authorizing  the  Director  to 
accept  and  execute  said  Amendment. 

This  Amendment  amends  the  grant  amount  from  $829,302.00  to 
$878,699.73  to  cover  inflationary  cost  increases. 


21.  Resolution  Approving  the  Assignment  of  Contracts  and  Requesting 
the  City  Controller  to  Transfer  Funds  from  Contract  1410C-1  to 
Contract  1410EF 

Work  under  Contract  1410C-1  (Steel  Panels  Tunnels  A & C)  will  be 
combined  with  Contract  1410EF  (South  Terminal  Renovation  Phase 
II)  as  provided  by  the  contracts.  Funds  need  to  be  combined 
accordingly.  No  change  in  total  contract  amount  nor  budget. 


22 .  Bid  Call  - Airport  Contract  No.  1608 
Silt  Removal,  1984 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  to  call  for  bids  for  Airport  Contract 
No.  1608,  Silt  Removal,  1984. 
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23 .  Airport  Contract  No.  1336 

Emergency  Airfield  Pavement  Repairs  - FY  1983-84 
Modification  No.  1 (Type  2)  Extension  of  Time 

Resolution  approving  a modification  of  contract  extending  the 
completion  date  from  September  24,  1984  to  March  31,  1985  at  no 
additional  cost  to  the  City. 


K.  COMMUNICATIONS: 


L.  TRAILING  CALENDAR: 

24.  Valet  Parking  - Periodic  Report  - Sept  4,  1984 

25.  Policy  Manual  - On-Going 

26.  "You  Are  Here"  Passenger  Information  System  - January,  1985 

27.  South  Terminal  Carpet  - Sept.  4,  1984. 


M.  CLOSED  SESSION: 


N.  ADJOURNMENT: 
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Tuesday,  August  21,  1984 


2:00  P.M. 


Room  282  - City  Hall 


City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 


COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A.TURPEN 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 
AUGUST  21,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B . ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  DIRECTOR'S  REPORTS 

F.  ITEMS  INITIATED  BY  COMMISSIONERS 

G.  POLICY 

H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

J.  COMMUNICATIONS 

K.  TRAILING  CALENDAR 

L.  CLOSED  SESSION 


ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  August  21,  1984 


ORDER  OF  BUSINESS 


CALL  TO  ORDER: 


ROLL  CALL: 


ADOPTIONS  OF  MINUTES: 


Regular  meetings  of  May  1,  1984 


ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of  Resolution 

No.  84-0238  regarding  the  settle- 
ment of  a litigated  claim  at  the 
Closed  Session  of  August  7,  1984. 


DIRECTOR'S  REPORTS: 

1.  Self-Service  Luggage  Cart 

Report  recommending  proposed  specifications  for  the  Lease  of  a 
Self-Service  Luggage  Cart  Operation  at  the  Airport. 


2 .  Automobile  Service  Station 

Report  resubmits  the  approved  Automobile  Service  Station  lease 
specifications  for  Commission  review. 


3 .  Progress  on  Contract  1013: 

Computerized  Parking  Control  System 

Report  on  progress  to  date  of  Computerized  Parking  Control  System 
contract  awarded  to  Autoscan  Systems,  Inc.  (Relates  to  calendar 
item  no.  6) 
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4 .  Monitoring  Trial  Basis  Activity 


Report  outlining  the  criteria  for  monitoring  trial  basis  activity. 


F.  ITEMS  INITIATED  BY  COMMISSIONERS: 


G.  POLICY: 

5.  Appeal  from  Denial  of  Request  for  Newsrack  Space 

Appeal  from  denial  by  Director  of  Airports  of  a request  to 
install  Modular  Box  Racks  throughout  San  Francisco  International 
Airport  at  various  designated  newsrack  sites  for  the  purpose  of 
distributing  San  Francisco/Peninsula  Real  Estate  Forum. 


H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

6.  Modification  to  Professional  Services  Contract  - Cerand  & Company 

Resolution  to  extend  to  December  31,  1985  the  professional 
services  contract  between  the  City  and  Cerand  & Company,  and  to 
authorize  additional  funds  totalling  $31,650  to  be  allocated  for 
additional  work  to  be  performed  under  said  contract. 


7.  One  Hour  Film  Developing  Lease/Bid  - Specifications  and  Pre-bid 
Conference 

Resolution  approving  the  specifications  and  terms  for  the  lease 
of  One-Hour  Film  Developing  Service/Operation  and  authorizing 
staff  to  hold  a pre-bid  conference  for  same. 


8.  Approval  of  Subleases  and  Subtenants  - North  Terminal  Hub 
Principal  Concession  Lease  Agreement 

Resolution  approving  affirmative  action  sublease  and  subtenants 
of  Duty  Free  Shoppers,  as  North  Terminal  Hub  Principal 
Concessionaire . 


I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

9.  Award  of  Contract  No.  919C 

Reconstruction  of  Airfield  Perimeter  Dike  - Runway  19L 

Resolution  awarding  Contract  No.  919C  to  Homer  J.  Olsen,  Inc., 
P.O.  Box  993,  35500  Olsen  Way,  Union  City,  CA  94587  in  the 
amount  of  $768,500  . 

Five  bids  were  received  on  August  7,  1984,  ranging  from  $768,500 
to  $979,696. 
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10.  Award  of  Contract  No.  1299 
Removable  Bridge  at  Garage 

Resolution  awarding  Contract  No.  1299  to  Ceco  Construction,  690 
South  31st  St.,  Richmond,  CA,  in  the  amount  of  $31,864. 

Six  Bids  were  received  on  July  24,  1984,  ranging  from  $31,864  to 
$47,850. 


11.  Modification  No.  21  and  Final  Completion  of  Contract  No.  1015 
Garage,  Stage  V,  Final  Modifications 

This  calendar  item  covers  a resolution  declaring  Airports 
Contract  No.  1015,  Garage,  Stage  V - Final  Modifications  as 
finally  complete,  approves  final  Modification  No.  21  to  the 
contract  in  the  total  amount  of  ($900.00)  (Credit)  and 
authorizes  final  payment  in  the  amount  of  $124,000.00. 


12.  Transfer  of  $170,100  from  South  Terminal  Art  Enrichment  Funds  to 
Art  Commission  for: 


1.  Contract  with  Richard  Mayer  to  fabricate  maquette  for 
sculpture  at  West  Entrance  Roadway  - $1,500. 

2.  Contract  with  Larry  Kirkland  for  fabrication  and  installation 
of  hanging  sculpture  at  entrance  to  Boarding  Area  B, 
including  lighting  and  ceiling  modifications  - $168,600. 

Joint  Committee  approved  these  contracts  on  July  26,  1984. 


COMMUNICATIONS: 


TRAILING  CALENDAR: 

13.  Policy  Manual  - On-Going 

14.  "You  Are  Here"  Passenger  Information  System  - January,  1985 

15.  South  Terminal  Carpet  - Sept.  4,  1984. 

16.  Valet  Parking  - Periodic  Report 


CLOSED  SESSION: 


ADJOURNMENT: 
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CALENDAR 

Tuesday,  September  4,  1984 

2:00  P.M. 

Room  282  • City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

LOUIS  A.TURPEN 
Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 

SEPTEMBER  4,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  SPECIAL  ITEM 

F.  DIRECTOR'S  REPORTS 

G.  ITEMS  INITIATED  BY  COMMISSIONERS 

H.  POLICY 

I.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

J.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

K.  COMMUNICATIONS 

L.  PUBLIC  HEARING 

M.  TRAILING  CALENDAR 

N.  CLOSED  SESSION 


O. 


ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  September  4,  1984 


ORDER  OF  BUSINESS 


CALL  TO  ORDER: 


ROLL  CALL: 


ADOPTION  OF  MINUTES: 


Regular  meeting  of  April  17,  1984 


ANNOUNCEMENT  BY  SECRETARY : Unanimous  adoption  of  resolution 

No.  84-0248  and  No.  84-0249 
regarding  the  settlement  of 
litigated  claims  at  the  closed 
session  of  August  21,  1984. 


SPECIAL  ITEM: 

1.  Election  of  Officers 


2.  SFIA  Police  Officer  of  the  Year  Award  for  1983  - 
Officer  Thomas  J.  Cunnane 

Presentation  of  Plaque  and  Commission  Resolution  to  Police 
Officer  Thomas  J.  Cunnane  for  being  chosen  San  Francisco 
International  Airport  Police  Officer  of  the  Year  1983. 


3.  Presentation  of  Carnegie  Hero  Award  to  Airport  Police  Officer 
Robert  V.  Sheehan 


DIRECTOR'S  REPORTS: 

4.  Valet  Parking  - January  to  June,  1984 


Report  covering  the  6-month  period  from  January  to  June  1984  cn 
Valet  Parking  Service  as  requested  by  the  Commission. 
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5. 


Garage  Location  Reminders 


Report  on  the  result  of  testing  two  (2)  location  reminder 
machines  in  the  garage,  recommending  installation  of  the  machines 
in  all  elevator  cores  of  the  garage. 


6.  Report  on  Metropolitan  Transportation  Oommission's  Peninsula  Rail 
Study. 


Report  summarizing  the  status  of  the  Metropolitan  Transportation 
Oommission's  Peninsula  rail  study. 


ITEMS  INITIATED  BY  COMMISSIONERS: 


POLICY: 

7.  Chewing  Gum  Policy 

Resolution  approving  the  prohibition  of  the  sale  of  chewing  gum 
within  the  Terminal  Building  Complex. 


ITEMS  RELATING  TO  ADMENI STRATION , OPERATIONS  AND  MAINTENANCE: 

8.  Award  of  Contract  1275 

Relocation  of  Utilities,  Lower  Level  Loop  Road 


Award  of  Contract  1275,  Relocation  of  Utilities,  Lower  Level  Loop 
Road  to  Dalton  Construction  Co.  in  the  amount  of  $1,620,000. 

Six  bids  were  received  on  August  24,  1984.  Bids  ranged  from 
$1,397,000  to  $2,132,000. 

the  apparent  low  bidder,  E.  H.  Morrill  Co. , has  requested 
withdrawal  of  their  bid  because  of  an  estimating  error.  Staff 
concurs  and  recommends  award  to  Dalton  Construction  Co.,  the 
second  low  bidder. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS ; 

9.  Professional  Servi ces  Agreement 

Dieter  C.  Rapp,  Interior  Planting  Consultant 
Modification  No.  4 - $18,000.00 


Resolution  approving  Modification  No.  4 to  the  Professional 
Services  Agreement  between  the  City  and  Dieter  C.  Rapp,  Interior 
Planting  Consultant. 

Modification  No.  4 continues  the  present  agreement  until 
September  30,  1985,  at  a cost  not  to  exceed  $18,000.00 
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10.  Modification  No.  1 to  Agreement  with  Morris,  Davis  & Company 

Resolution  to  modify  the  Professional  Services  Agreement  with 
Morris,  Davis  and  Company,  CPA's,  for  an  additional  $15,000.00 

11.  Rejection  of  Bid  and  Readvertise  for  New  Bids 
Contract  No.  1200B-18 

Rehabilitation  of  elevators,  International  Terminal 

12.  Rental  Credit  for  Qantas  Airways 


Resolution  approving  rental  credit  for  Qantas  Airways  Limited  for 
Airport  work  performed  by  Qantas  in  the  International  Terminal 
building. 


K.  COMJNICATIONS: 


L.  PUBLIC  HEARING: 

13.  Adoption  of  Fiscal  Year  1984/85  Rates  and  Charges 

Resolution  establishing  terminal  rental  and  landing  fee  rates  for 
M CAIENDM  Fiscal  Year  1984/85  only  and  authorizing  a supplemental 

appropriation  from  unappropriated  surplus  to  the  operating  fund 
in  an  amount  which  will  offset  Fiscal  Year  1984/85  expenditures. 


M.  TRAILING  CALENDAR: 

14.  Policy  Manual  - On-Going 

15.  Valet  Parking  - Periodic  Report,  Sept.  4,  1984 

16.  "You  Are  Here"  Passenger  Information  System  - January,  1985 

17.  South  Terminal  Carpet  - Sept.  18,  1984 

18.  Service  Center  - Oct.  2,  1984 


N.  CLOSED  SESSION: 


0.  ADJOURNMENT: 
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MORRIS  BERNSTEIN 
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Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 
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San  Francisco  International  Airport 
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AIRPORTS  COMMISSION 


CALENDAR 

SEPTEMBER  18,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  SPECIAL  ITEM 

E.  DIRECTOR'S  REPORTS 

F.  ITEMS  INITIATED  BY  COMMISSIONERS 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  COMMUNICATIONS 

J.  PUBLIC  HEARING 

K.  TRAILING  CALENDAR 

L.  CLOSED  SESSION 

M.  ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  September  18,  1984 


ORDER  OF  BUSINESS 


CALL  TO  ORDER: 


ROLL  CALL: 


ADOPTION  OF  MINUTES: 


Regular  meeting  of  August  7,  1984 


SPECIAL  ITEM: 

1.  Retirement  Resolution  for  Ken  Fritze 

Ken  Fritze  has  served  the  City  and  County  of  San  Francisco  for 
over  thirty-eight  years  with  the  last  fourteen  on  the  Airport 
staff  as  Estimator  and  Scheduler. 


2 .  Retirement  Resolution  for  William  J.  Luttman 


William  J.  Luttman  has  served  the  City  and  County  of  San 
Francisco  for  twenty-seven  years  with  the  last  fifteen  on  the 
Airport  staff  as  Chief  of  Surveys. 


DIRECTOR'S  REPORTS: 

3.  Airport  Police  Review 

Report  to  introduce  the  new  Acting  Chief  of  Police  and  the  Deputy 
Acting  Chief  to  the  Airports  Commission. 

4.  Automobile  Service  Station 
Requested  Survey  of  Real  Estate  Brokers 


Report  submitting  the  survey  of  real  estate  brokers  contacted 
concerning  the  Airport’s  bid  of  the  automobile  service  station 
lease . 
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F. 


ITEMS  INITIATED  BY  COMMISSIONERS: 


G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

5.  Exchange  of  Roadway  Easement  and  Grant  of  Utilities  Easement  for 
Belle  Air  Island 

Resolution  authorizing  the  owners  of  Belle  Air  Island  permission 
to  use  of  utilities  easement  previously  granted  to  SamTrans. 


6.  Lease  Modification,  Northwest  Airlines 


Resolution  approving  the  relocation  of  existing  U.S.O.  facilities 
and  a modification  to  the  Northwest  Airlines  Lease  and  Use 
Agreement  to  include  space  for  the  construction  of  a V.I.P. 
Lounge. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

7.  Rejection  of  Bids  and  Authorization  to  Re-Bid: 

Contract  1211,  Central  Terminal  Modernization  - 
Seventh  Floor  Renovation 

A review  of  the  bids  and  the  documents  revealed  a discrepancy 
which  resulted  in  a wide  variance  of  prices.  LXie  to  the 
confusion,  staff  recommends  rebidding  Contract  1211. 


8.  Silt  Removal  - 1984  Cbntract  No.  1608 

Resolution  awarding  Contract  1608,  Silt  Removal  - 1984,  to 
Dan  Dark  Construction,  Inc.,  in  the  amount  of  $535,400.00. 

Two  bids  were  received  on  August  30,  1984:  $35,400.00  and 

$49,907.50. 


9.  Resolution  Approving  Assignment  of  Contract  and  Requesting  City 
Controller  to  Transfer  Funds  from  Contract  1433  to  Contract  141 4AB 


Work  under  Contract  1433  (South  Terminal  Aircraft  Apron  Paving 
Phase  II)  will  be  combined  with  Contract  1414AB  (Boarding  Area  B 
Renovation)  as  provided  by  the  Contract.  Funds  need  to  be 
combined  accordingly.  No  change  in  total  contract  amount  or 
budget . 


I.  COMMUNICATIONS : 
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J. 


PUBLIC  HEARING: 


10.  Adoption  of  Fiscal  Year  1984/85  Rates  and  Charges 


Resolution  establishing  terminal  rental  and  landing  fee  rates  for 
Fiscal  Year  1984/85  only  and  authorizing  a supplemental  approp- 
riation from  unappropriated  surplus  to  the  operating  fund  in  an 
amount  which  will  offset  Fiscal  Year  1984/85  expenditures. 


K.  TRAILING  CALENDAR: 

11.  Policy  Manual  - Cn-Going. 

12.  Valet  Parking  - Periodic  Report  - December  4,  1984. 

13.  1-380  Airport  Interchange  Construction  - Periodic  Report  - 
December  4,  1984. 

14.  Procedure  for  Monitoring  Bay  Area  Teleguide  - October  16,  1984. 

15.  "You  Are  Here"  Passenger  Information  System  - January,  1985. 

16.  South  Terminal  Carpet  - October  2,  1984. 

17.  Service  Center  - October  2,  1984. 

18.  Candy  Cart  - October  2,  1984. 

19.  Brochure  - No  date  set. 

L.  CLOSED  SESSION: 

M.  ADJOURNMENT: 
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CALENDAR 
October  2,  1984 


ORDER  OF  BUSINESS 


A. 

B. 

C. 

D. 

E. 

F. 

G. 

H. 

I. 

J. 

K. 

L. 

M. 


CALL  TO  ORDER 
ROLL  CALL 

ANNOUNCEMENT  BY  SECRETARY 
SPECIAL  ITEM 
DIRECTOR'S  REPORTS 
ITEMS  INITIATED  BY  COMMISSIONERS 

ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

COMMUNICATIONS 

PUBLIC  HEARING 

TRAILING  CALENDAR 

CLOSED  SESSION 

ADJOURNMENT 


AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  October  2,  1984 


ORDER  OF  BUSINESS 


CALL  TO  ORDER: 


ROLL  CALL: 


ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of  Resolution 

No.  84-0268  regarding  the  set- 
tlement of  litigated  claim  of 
Piombo  Corporation  in  the  amount  of 
$350,000  at  the  closed  session  of 
September  18,  1984. 


SPECIAL  ITEM: 

1 .  Resolution  - John  A.  Damon 


Resolution  for  John  A.  Damon  who  has  served  the  San  Francisco 
International  Airport  Police  Department  since  1983  with 
dedication  and  distinction. 


DIRECTOR'S  REPORTS: 

2.  Service  Station  Consultant  - Verbal  Report 

3 . Potential  Candy  Cart  Lease 

Report  on  potential  locations  for  a candy  cart  operation  within 
the  terminal  building  complex. 
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Calendar 


4 .  FAR  36  Noise  Compliance 


Report  to  Commission  on  their  1978  Resolution  which  requires  all 
aircraft  to  be  noise  certificated  in  order  to  operate  at  San 
Francisco  International  Airport  after  January  1,  1985. 


F.  ITEMS  INITIATED  BY  COMMISSIONERS: 


G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

5.  Resolution  Awarding  Lease  for  Cigarette  Vending  Operation  in  the 
International  Terminal 

Resolution  awarding  Lease  for  Cigarette  Vending  Operation  in  the 
International  Terminal  Building  to  J.V.  Vending,  a sole 
proprietorship. 


6.  Resolution  approving  Amendment  No.  12  to 

Gensler  & Associates'  Professional  Services  Agreement 

$26,600  has  been  budgeted  as  design  fee  for  Contract  1211, 
Remodeling  FAA  Facilities,  7th  Floor,  International  Terminal. 
However,  due  to  a staff  oversight,  this  sum  was  not  included  in 
Gensler' s Professional  Services  Contract.  Amendment  No.  12 
corrects  this  oversight.  It  also  increases  the  scope  of  work  to 
include  the  design  of  an  exterior  wind  screen  ($15,000)  for  the 
International  Terminal  and  extension  of  time  to  March  31,  1985. 


7.  Contract  No.  1426 

Overlay  of  Taxiway  L 

Resolution  awarding  Contract  No.  1426,  Overlay  of  Taxiway  L to 
Ghilotti  Bros.,  Inc.,  in  the  amount  of  $1,163,365. 

Three  bids  were  received  on  August  30,  1984  ranging  from 
$1,163,365  to  $1,187,610. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

8.  Rental  Credit  to  Duty  Free  Shoppers 

Resolution  approving  rental  credit  to  Duty  Free  Shoppers,  in  an 
amount  not  to  exceed  Six  Thousand  Dollars  ($6,000.00),  for 
replacement  of  an  exterior  sign. 


9.  Tenant  Improvement:  United  Airlines 

Maintenance  and  Operations  Center 


Repave  roadways  north  end  of  buildings  15/15W.  T-2899,  $80,000. 
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10 .  Request  for  Approval  of  Travel/Training  for  Airports  Commission 
Representatives 


COMMUNICATIONS: 


PUBLIC  HEARING: 

11 .  Adoption  of  Fiscal  Year  1984/85  Rates  and  Charges 

Resolution  establishing  terminal  rental  and  landing  fee  rates  for 
Fiscal  Year  1984/85  only  and  authorizing  a supplemental  appropri- 
ation from  unappropriated  surplus  to  the  operating  fund  in  an 
amount  which  will  offset  Fiscal  Year  1984/85  expenditures. 


TRAILING  CALENDAR: 

12.  Policy  Manual  - On-Going 

13.  Valet  Parking  - Periodic  Report,  December  4,  1984. 

14.  1-380  Airport  Interchange  Construction  - Periodic  Report, 
December  4,  1984. 

15.  Monitoring  Bay  Area  Teleguide  - October  16,  1984. 

16.  "You  Are  Here"  Passenger  Information  System  - January,  1985. 

17.  Service  Center  - October  16,  1984. 

18.  Brochure  - No  date  set. 

19.  Reorganization  of  Police  Dept.  - November  6,  1984. 


CLOSED  SESSION: 


ADJOURNMENT 
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. CALENDAR 

OCTOBER  16,  1984 

2:00  P.M. 

Room  282  • City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A.TURPEN 
Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 
OCTOBER  16,  1984 


ORDER  OF  BUSINESS 


CALL  TO  ORDER 
ROLL  CALL 

DIRECTOR'S  REPORTS 

ITEMS  INITIATED  BY  COMMISSIONERS 

POLICY 

ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

COMMUNICATIONS 

TRAILING  CALENDAR 

CLOSED  SESSION 


ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  October  18,  1984 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  DIRECTOR'S  REPORTS: 

1.  Consultant  for  Service  Station  - Verbal  Report 

2.  Bay  Area  Teleguide  - Status  Update  - Verbal  Report 

Report  reviewing  Bay  Area  Teleguide's  Airport  operations  and 
passengers'  acceptance  of  same. 

3.  Service  Center 


D.  ITEMS  INITIATED  BY  COMMISSIONERS: 


E.  POLICY: 

4.  Amended  Vending  Machine  Policy 

Resolution  amending  Airport's  "Vending  Machine  Policy". 
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F. 


ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 


5.  Modification  No.  1 and  Completion  of  Airport  Contract  No.  1525, 
Replacement  of  12  Inch  and  24  Inch  Mater  Main  at  Butler  Ramp  Area 
and  at  R-21  Roadway 

Resolution  accepting  the  work  under  Airport  Contract  No.  1525, 
Replacement  of  12  inch  and  24  inch  Water  Main  at  Butler  Ramp  Area 
and  at  R-21  Roadway  as  satisfactorily  completed;  extending  the 
completion  date  from  July  3,  1984  to  July  31,  1984;  approving  and 
requesting  the  Controller's  certification  of  Modification  No.  1; 
and  approving  final  payment  of  $536,050.73  in  favor  of  the 
contractor.  Ranger  Pipelines,  Inc. 


6.  Rejection  of  Bids  and  Authorization  to  Re-Bid  Contract  No.  1474, 
Demolition  of  Old  Shuttle  Bus  Maintenance  Building  and  Site 
Improvements 

Resolution  rejecting  all  bids  for  Contract  No.  1474,  and 
authorizing  the  Director  of  Airports  to  re-advertise  and  call  for 
bids  when  ready. 

The  low  bid  is  substantially  above  the  construction  budget. 


7.  Bid  Call  - Airport  Contract  No.  1613 

Alcove  Remodel,  First  Floor,  International  Terminal 

Resolution  approving  the  scope,  budget  and  schedule  for  Airport 
Contract  No.  1613,  and  authorizing  the  Director  of  Airports  to 
call  for  bids  when  ready.  The  work  consists  of  developing  space 
for  lockers  and  newspaper  racks  in  an  existing  alcove  next  to  the 
Medical  Clinic. 

Contract  time  is  45  calendar  days. 


8.  $495,585  Supplemental  Appropriation  to  Increase  the  Airport's 

Fiscal  Year  1983/84  Annual  Service  Payment 

Airport's  1983/84  concession  revenues  were  $43,303,903.  Under 
the  Lease  and  Use  Agreement  15%  of  these  revenues  ($6,495,585) 
must  be  paid  to  the  City.  Since  the  Airport  only  budgeted 
$6-million  for  the  annual  service  payment,  a $495,585.00  supple- 
mental appropriation  is  required. 
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G. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


9.  Resolution  Commending  Frank  Nakashima  of  Japan  Air  Lines 

Resolution  commending  Frank  Nakashima  for  a job  well  done  and 
warmest  wishes  for  continued  success  in  his  transfer  to  Los 
Angeles  International  Airport. 


10.  Award  of  Contract  1211,  FAA  Facilities 

Seventh  Floor,  International  Terminal  - $390,735 

Five  bids  were  received  on  October  5,  1984.  The  lowest  bid 
(total  bid  of  $>381, 800)  is  rejected  since  it  did  not  include  a 
price  for  Alternate  No.  4,  Temporary  Protection  for  Roofing  Work. 


11.  Declaration  of  Emergency  - Water  Line 

Proposed  resolution  declaring  the  existence  of  an  emergency  in 
the  failure  of  a water  line  at  the  Hilton  Inn  parking  lot; 
directing  the  Director  of  Airports  to  effect  the  necessary 
repairs  and  requesting  the  Controller  to  certify  funds  needed  to 
effect  such  repairs. 

Water  Line  - $520, 000.00. 


12.  Statistical  Adjustments  for  1984-85  Joint  Use  Billings  under  New 
Lease  and  Use  Agreement 

Resolution  adjusting  1984-85  Joint  Use  Billings  pursuant  to 
Section  101  .W  of  the  new  Airline  Airport  Lease  and  Use  Agreement 
for  Minerve  S.A. 


13.  Supplemental  Appropriation,  Airports  Judgments  and  Claims  Fund 

This  calendar  item  concerns  a supplemental  appropriation  request 
by  the  office  of  the  Airports  General  Counsel  for  an  additional 
$200,000.00  to  be  appropriated  for  the  Airports  judgments  and 
claims  fund. 


H.  COMMUNICATIONS : 
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I.  TRAILING  CALENDAR: 

14.  Policy  Manual  - On-Going. 

15.  Valet  Parking  - Periodic  Report,  December  4,  1984. 

16.  1-380  Airport  Interchange  Construction  - Periodic  Report, 
December  4,  1984. 

17.  "You  Are  Here"  Passenger  Information  System  - January,  1985. 

18.  Service  Center  - January  15,  1985. 

19.  Consultant  for  Service  Station  - November  6,  1984. 

20.  Cart  Concession  - November  6,  1984. 

21.  Reorganization  of  Police  Dept.  - November  6,  1984. 

J.  CLOSED  SESSION: 

K.  ADJOURNMENT: 
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CALENDAR 

NOVEMBER  6,  1984 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A.TURPEN 
Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


SAN  FRANCISCO 


AIRPORTS  COMMISSION 


CALENDAR 
NOVEMBER  6,  1984 


ORDER  OF  BUSINESS 


CALL  TO  ORDER 
ROLL  CALL 

ADOPTION  OF  MINUTES 
DIRECTOR'S  REPORTS 
ITEMS  INITIATED  BY  COMMISSIONERS 
POLICY  REVIEW 

ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

COMMUNICATIONS 

TRAILING  CALENDAR 

CLOSED  SESSION 


ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  November  6,  1984 


ORDER  OF  BUSINESS 


CALL  TO  ORDER: 


ROLL  CALL: 


ADOPTION  OF  MINUTES:  Regular  meetings  of  August  21, 

1984,  October  2,  1984,  and 
October  16,  1984. 


DIRECTOR'S  REPORTS: 

1.  Police  Department  Reorganization  - Oral  Report 


2.  Consultant  for  Service  Station  - Oral  Report 


3 .  North  Terminal  Mobile  Cart  Lease 


Report  describing  leasehold  possibilities  for  a cart  type 
operation  in  North  Terminal. 


4 .  Re-examining  Charging  Fare  for  Shuttle  Busses 


5.  Sky  Cap  Service 

Pursuant  to  Commissioner  Bernstein's  request,  a survey  was 
conducted  on  the  sky  cap  service  provided  by  the  airlines. 


ITEMS  INITIATED  BY  COMMISSIONERS: 
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POLICY  REVIEW: 


6.  Policies  Adopted  by  the  Commission  from  July  through 
December , 1981  and  October  2,  1984. 


G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

7.  Grant  of  Easement  with  South  San  Francisco 


Resolution  approving  the  negotiated  Grant  of  Easement  with 
South  San  Francisco,  and  authorizing  the  Director  of  Airports 
to  secure  approval  of  the  Board  of  Supervisors  and  execute 
the  Grant  of  Easement  as  required. 


8.  Authorization  to  Bid  - Limousine  Lease 

Resolution  authorizing  staff  to  hold  a pre-bid  conference 
based  on  proposed  limousine  lease  specifications  with  revised 
affirmative  action  participation  and  bid  the  lease  thereafter. 


9.  Bid  Call  - Airport  Contract  No.  1607 

Demolition  of  Buildings  and  Docks,  North  Field 

Resolution  approving  the  scope,  budget  and  schedule  for 
Airport  Contract  No.  1607  and  authorizing  the  Director  of 
Airports  to  call  for  bids  when  ready.  The  work  consists  of 
demolishing  the  old  structures  and  docks  around  the  Flying 
Tigers  hangar. 

Contract  time  is  90  calendar  days. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

10 . Resolution  Approving  Tutor-Saliba  Corporation's  Request  to 

Substitute  Glazing  Subcontractor  on  Contract  No.  1410EF.  No 
Additional  Cost 

Tutor-Saliba  Corporation  has  requested  to  substitute  Foreman, 
Ford  & Company  for  Olson  Glass  Company  on  Airport  contract 
1410EF  (South  Terminal  Renovation,  Phase  II)  providing  the 
same  materials  and  services  at  no  additional  cost  to  the 
Airport. 


11.  One-Year  Time  Extension,  Airport  Parking  Management  Contract 

Resolution  approving  a one-year  extension  of  the  management 
contract  with  APM  to  operate  the  Airport's  parking  facilities 
from  December  1,  1984  to  November  30,  1985.  This  is  the 
fourth  and  last  of  four  (4)  one-year  time  extension  options 
under  Section  9 of  the  original  contract. 
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12.  Contract  to  Install  Location  Reminders  in  the  Garage 

Resolution  authorizing  Airport  staff  to  prepare  a contract 
for  installation  of  "location  reminder"  equipment  in  all 
elevator  cores  of  the  garage  structure. 


13.  Bid  Call  - Airport  Contract  No.  1585 
Emergency  Security  Fencing  Repair 

Resolution  approving  the  scope,  budget  and  schedule  for 
Contract  No.  1585  and  authorizing  the  Director  of  Airports  to 
call  for  bids  when  ready.  The  purpose  of  the  contract  is  to 
provide  for  security  fence  repair  on  an  as-needed  basis. 

The  contract  is  for  one  year. 


14.  Bid  Call  - Airport  Contract  No.  1573 

Concrete  Divider,  Boarding  Area  'D'  Tunnel 

Resolution  approving  the  sccpe,  budget  and  schedule  for 
Contract  No.  1573  and  authorizing  the  Director  of  Airports  to 
call  for  bids  when  ready.  The  work  consists  of  constructing 
concrete  median  barriers  on  the  service  road  under  Boarding 
Area  ' D ' . 

Contract  time  is  30  calendar  days. 


15.  Rental  Credit  for  Lufthansa  German  Airlines 

Resolution  approving  rental  credit  for  Lufthansa  German 
Airlines  for  Airport  work  performed  by  Lufthansa  in  the 
International  Terminal.  - $51,400.00. 


I.  COMMUNICATIONS: 


J.  T BAILING  CALENDAR: 

16.  Policy  Manual  - On-Going 

17.  Valet  Parking  - Periodic  Report  - December  4,  1984 

18.  1-380  Airport  Interchange  Construction  - Periodic  Report  - 
December  4,  1984 

19.  "You  Are  Here"  Passenger  Information  System  - January  15,  1985 

20.  Service  Center  - January  15,  1985 

21.  Information  Preliminary  to  Bidding  the  Garage  - February,  1985 

22.  Monitoring  Bay  Area  Teleguide  - Final  Report  - January  15,  1984 
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CLOSED  SESSION: 


ADJOURNMENT: 
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CALENDAR 


NOVEMBER  20,  1984 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

LOUIS  A.  TURPEN 
Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 

November  20,  1984 


ORDER  OF  BUSINESS 

CALL  TO  ORDER 
ROLL  CALL 

ANNOUNCEMENT  BY  SECRETARY 

DIRECTOR’S  REPORTS 

ITEMS  INITIATED  BY  COMMISSIONERS 

ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE 

CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

CORRESPONDENCE 

TRAILING  CALENDAR 

CLOSED  SESSION 


ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  November  20,  1984 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ANNOUNCEMENT  BY  SECRETARY:  Uananimous  adoption  of  resolution 

84-0301  regarding  the  settlement 
of  litigated  claim  at  the  meeting 
of  November  6,  1984. 


D.  DIRECTOR’S  REPORTS: 

1.  Consultant  for  Service  Station  - Oral  Report 


2 .  North  Terminal  Mobile  Cart  Lease 


Report  describing  leasehold  possibilities  for  a cart-type 
operation  in  North  Terminal. 


3 .  Report  on  1-380  Highway  Construction  Project 

Progress  report  done  on  the  1-380  Highway  Construction 
program  - (Airport  Interchange,  Northbound  Viaduct  and  North 
Access  Road  Interchange.) 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 

4 .  Airport  Motor  Coach  Service  Agreement  - Authorization  to  Bid 

Resolution  approving  contract  documents  for  Airport  Motor 
Coach  Service  Agreement  and  authorization  to  bid. 
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. 


5 . $20,843,599  Supplemental  Appropriation  for  Capital  Projects 

Resolution  approving  request  to  Mayor  and  Board  of 
Supervisors  for  a $20,843,599  supplemental  appropriation  from 
Unappropriated  Surplus  to  fund  Airport  capital  projects. 


6 .  Award  of  Airport  Contract  No.  1572 

Area  and  Security  Lighting  at  Water  Quality  Control  Plant 
$75,254.00 

Resolution  awarding  Contract  No.  1572  to  Coast  Electric 
Company,  2490  Middlefield  Road,  Redwood  City,  CA  94063,  in 
the  amount  of  $75,254.00  Base  Bid  and  Alternate  ’A*. 


7 .  Award  of  Contract  No.  1410A-2, 

South  Terminal  Graphics 

Resolution  awarding  Contract  1410A-2,  South  Terminal 
Graphics,  to  Pischoff  Company  in  the  total  amount  of 
$107,446.46.  Budget  for  this  work  is  $250,000.  Two  bids 
were  received  on  October  3,  1984: 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

8 .  Approval  of  Modifications  to  Sublease  between  Trans  World 
Airlines,  Inc,  and  Southwest  Airlines  Inc. 

Resolution  approving  the  Amendment  and  Extension  Agreement  to 
Sublease  between  Trans  World  Airlines,  Inc.  and  Southwest 
Airlines,  Inc.  for  certain  South  Terminal  premises. 


9.  Statistical  Adjustments  for  1984-85  Joint  Use  Billings  under 
New  Lease  and  Use  Agreement 

Resolution  adjusting  1984-85  Joint  Use  Billings  pursuant  to 
Section  101. W of  the  New  Airline  Airport  Lease  and  Use 
Agreement  for  Piedmont  Airlines. 


CORRESPONDENCE: 


Contractor 


Total  Base  Bid 


Pischoff  Company 
Thomas-Swan  Sign  Co. 


$107,446.46 

$108,000.00 
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I. 


TRAILING  CALENDAR: 


10. 

Policy  Manual  - On-Going. 

11. 

Valet  Parking  - Periodic  Report,  December  4,  1984 

12. 

Monitoring  Bay  Area  Teleguide  - Final  Report  - January  15, 
1985 

13. 

"You  Are  Here"  Passenger  Information  System  - January  15,  1985 

14. 

Service  Center  - Follow  up  - January  15,  1985 

15. 

Reorganization  of  Police  Department  - December  4,  1984 

16. 

Information  Preliminary  to  Bidding  the  Garage  Contract  - 
January  15,  1985 

17. 

Employee  Parking  Rates  - January  2,  1985 

18. 

Limousine  Bid  - Pending  Pre-Bid  Conference. 

19. 

Airline  Delays  and  Baggage  Handling  - December  4,  1984 

20. 

North  Terminal  Concession  Plan,  1985  - December  4,  1984 

21. 

South  Terminal  Concession  Plan,  1985-87  - January  2,  1985 

J.  CLOSED  SESSION: 

K.  ADJOURNMENT: 
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MORRIS  BERNSTEIN 
3 PRESIDENT 

WILLIAM  K.  COBLENTZ 
VICE-PRESIDENT 
RUTH  S.  KADISH 
DR.  Z.  L.  GOOSBY 
J.  EDWARD  FLEISHELL 


AIRPORTS  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
DIANNE  FEINSTEiN,  MAYOR 


SAN  FRANCISCO  INTERNATIONAL  AIRPORT 
SAN  FRANCISCO.  CALIFORNIA  94128 
(415)  761-0800 


November  27,  1984 


LOUIS  A.  TURPEN 
DIRECTOR  OF  AIRPORTS 


xZC^J^J-^2 

NOTICE  OF  CANCELLATION 
AIRPORTS  COMMISSION  MEETING 


DOCUMENTS  DEPT. 
NOV  3 0 1984 
SAl'J  FRANCISCO 


The  regular  meeting  of  the  Airports  Commission 
scheduled  to  be  held  on  December  4,  1984  is 
hereby  cancelled. 


lean  Caramatti 
]ommission  Secretary 
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MORRIS  BERNSTEIN 
PRESIDENT 

WILLIAM  K.  COBLENTZ 
VICE-PRESIDENT 
RUTH  S.  KADISH 
DR.  Z.  L.  GOOSEY 
J.  EDWARD  FLEISHELL 


^ AIRPORTS  COMMISSION 


CITY  AND  COUNTY  OF.  SAN  FRANCISCO 
DIANNE  FEINSTEIN,  MAYOR 

SAN  FRANCISCO  INTERNATIONAL  AIRPORT 
SAN  FRANCISCO.  CAUFORNIA  94128 
(415)  761-0800 


December  6,  1984 


LOUIS  A.  TURPEN 
DIRECTOR  OF  AIRPORTS 


DOCUMENTS  DEPT. 

DEC  1 7 1284 

SAN  FRANCISCO 

PURI  ir  ’ IRRAPV 

In  accordance  with  Rules  8 and  9 of  the  Rules  of  Order  of  the  San 
Francisco  Airports  Commission,  notice  is  hereby  given  that  a Special 
Meeting  of  the  Airports  Commission  will  be  held  on  Tuesday,  December 
11,  1984,  at  9:00  AM,  Room  2B,  City  Hall,  San  Francisco,  California. 

At  this  meeting  the  Airports  Commission  will  consider: 

A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 

C.  ADOPTION  OF  MINUTES: 


AIRPORTS  COMMISSION 
NOTICE  OF  SPECIAL  MEETING 

^ n~l it  l 


D.  ANNOUNCEMENT  BY  SECRETARY: 

E.  DIRECTOR'S  REPORTS: 

1.  North  Terminal  Cart  Concession  - Oral  Report 

2 . Valet  Parking  - July  to  October,  1984 

3 . Airline  Delays  and  Baggage  Handling 

F.  ITEMS  INITIATED  BY  COMMISSIONERS: 


G.  POLICY: 

4.  Amendment  of  Rules  and  Regulations  to  Prohibit  Unauthorized 


Deliveries  at  the  Airport 


ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  AND  MAINTENANCE: 


5 . 1-380  Mitigation  Measures,  San  Francisco  Garter  Snake, 

Study  Extension 

6 . Airport  Improvement  Program  (AIP  No.  3A) 

7 . Amendment  to  Professional  Services  Agreement 

8 . Resolution  Authorizing  the  Mutual  Termination  of  the  Qantas 
Plot  7S  Lease 

9 . Award  of  Contract  No.  919D 
Reconstruction  of  Airfield  Perimeter  Dike 


I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


J . 


1 0 . Final  Modification  and  Close-Out  of  Contract  1 200B(5) 
Water  Display  Fountain  for  Boarding  Area  D - $15,580.00 

1 1 . Modification  No.  2 to  Contract  1481 


High  Voltage  Distribution  in  International  and 

South 

Terminals  in  the  Amount  of  $12,200.00 

12. 

Contract  No.  1494  - Emergency  Roofing  Repairs 

Modification  No.  2 (Type  2)  Extension  of  Time 

13  . 

Declaration  of  Emergency  Power  Cable  4BB-1 
American  Airlines 

14  . 

Statistical  Adjustments  for  1984-85  Joint  Use 

Billings 

under  New  Lease  and  Use  Agreement 

CORRESPONDENCE : 


K.  TRAILING  CALENDAR: 


L.  CLOSED  SESSION: 


M.  ADJOURNMENT: 


p 

MS’ 

» I 

MORRIS  BERNSTEIN 
PRESIDENT 

WILLIAM  K.  COBLENTZ 
VICE-PRESIDENT 
RUTH  S.  KADISH 
DR.  Z.  L.  GOOSBY 
J.  EDWARD  FLEISHELL 


^ AIRPORTS  COMMISSION 

CITY  AND  COUNTY  ©P'SAN  FRANCISCO 
DIANNE  FEINSTEIN,  MAYOR 

SAN  FRANCISCO  INTERNATIONAL  AIRPORT 
SAN  FRANCISCO.  CALIFORNIA  94128 
(415)  761-0800 


December  13,  1984 


LOUIS  A.  TURPEN 
DIRECTOR  OF  AIRPORTS 


^ NOTICE  OF  CANCELLATION 
AIRPORTS  COMMISSION  MEETING 


The  regular  meeting  of  the  Airports  Commission 
scheduled  to  be  held  on  December  18,  1984  is 
hereby  cancelled. 


y (Ua.. 

ean  Caramatti 
lommission  Secretary 


DOCUMENTS  DEPT. 

JAN  9 1985 


SAN  FRANCISCO 
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